The Builder 


A NEWSPAPER FOR THE ARCHITECT AND CONSTRUCTOR 


NO. 6085 118TH YEAR FRIDAY, JANUARY I, 196 Price 1/6. 


First with Lightweight Staging, 

YOUNGMAN now put power 

behind it to create 

the Climbing Staging. 

By pressing a button, one man 

riding aloft can lower or lift a CONTRACTORS’ PLANT DIVISION 





working platform up to 40 feet 

in length with positively no write for brochure to: 
fatigue whatever. This elimination W.C. YOUNGMAN LIMITED 
of the manual effort Wandsworth Works, Wandsworth Road, 
otherwise required to elevate London, $.W.8. MACaulay 2233 
the usual painter’s cradle 


ensures a greater output. 


power 
into 














lIILLS 


SCHOOLS CONSTRUCTION SYSTEM 
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Squirrels hibernate 


but builders carry on working 
throughout the coldest of weather 
with 





THE SAFE FROST PROTECTIVE 


: ‘7 EF | WATERPROOFER AND HARDENER 


for CONCRETE and CEMENT MORTARS 





* Proved in service for 25 years * Supplied in 40 gallon free and non-returnable drums 


B vo; SJ OF STAFFORD 


ROOF WATERPROOFING - CONCRETE ADMIXTURES AND HARDENERS - PROTECTIVE PAINTS AND 
BITUMINOUS COATINGS - GAP AND JOINT SEALING MASTICS AND GUNS - INDUSTRIAL ADHESIVES 


*% SEND FOR LITERATURE €EVODE LTD., (BUILDING CHEMICALS DIVISION) STAFFORD. Phone: 2241 (5 lines) 
London Office: 82 ORIA 


VICTORIA STREET, S.W Telephone: ABBey 4622 (3 lines) 
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BURTON'S 


PATENT 
SOLID DROP-FORGED STEEL SCAFFOLDING FITTINGS 


MANUFACTURED TO B.S.S. 1139-1951 











Burton’s Patent Burton’s Patent 
Double Coupler Putlog Coupler 





Burton’s Patent Burton’s Patent 
Split Joint Pin Swivel Coupler 




















“QU i KLOCK" PAT. APP. FOR 
aojustasce STEEL TRESTLES 


Exceptionally strong Double Folding ? When Trestle is in use the feet lock 


Trestle, suitable for Bricklayers, at right angles, and for storage and 
Plasterers, Decorators, Works Main- transport can be folded locked at 180 
tenance, etc. Simple to set up by one degrees, in other words BURTON'S 
man, no erection problems. Trestles lock in every 90 degree 

position. Standard width take 4-9” 


Supplied in four sizes — 





Height from floorto board Approx. wt 
level in 3 in. adjustment each in Ibs 


| ft. Vin. Rising to 2 ft. Vin 4\ 
23cm: & w« SERGE 54 
44.6. . w OR. Fi. 70 
6ft.3in. ,, 4, Sft. Oin. 100 











Folded for Storage and Transport 


LONDON & MIDLAND STEEL SCAFFOLDING CO. LTD 


ST. LUKE’S WORKS, OLD HILL, STAFFORDSHIRE 
Telephone: CRADLEY HEATH 69/81-5 Telegrams: DUBELGRIP, CRADLEY HEATH 
{ Telephone: SLOANE 7291-3 


London Offices: 6 LYGON PLACE, LONDON, S.W.1 / Telegrams: DUBELGRIP, 


SOWEST, LONDON 
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Taking a chance 
on tonight's frost? 
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It’s poor economics to take a chance with winter bricklaying and concreting when 
Tretol Anti-Freezer is available. This inexpensive building aid has proved itself over 
twenty years as the most effective safeguard against frost. Simply add Tretol Anti- 
Freezer to the gauging water— it prevents freezing of the mix even in near-Arctic 
conditions! The worst days of winter are still ahead— why not write today for details 
and prices of Tretol Anti-Freezer ? 


Tretol ANTI-FREEZER 


Proved through twenty years of winter building 
TRETOL LTD. TRETOL HOUSE - THE HYDE - LONDON N.W.9. Telephone: COLindale 7223 
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the 
name 
behind 
the 
best 
cranes 
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NERL cheaper in the long run 


MOBILE CRANES 





What do these NEAL features mean to you ? 


To NEAL users they mean — 
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TOWERING ABOVE 











Architect: H. C. Bishop, A.R.I.B.A., Chief Architect to the Sunderland Corporation 
Contractors: Messrs. R. Mathews Ltd., 25, Villiers St., Sunderland. 


The 63 ft. high Fire Observation and Practice Tower illustrated above was erected during the winter 
of 1955/56 (the coldest winter for 10 years). During erection, day temperatures varied from 

55°F. to 19°F. with bricklaying work continuing without a break. Despite the repeated cycles of 
freezing and thawing that occurred throughout the erection period, the Tower is today sound, the 
mortar in perfect condition and the brickwork absolutely impervious. That this was possible was 
due to the careful supervision of the Contractors’ Agent and the use of Febspeed Plus, the cement 
frostproofing compound that towers above all others 




















The cement Anti-Freeze Compound that also Plasticises, Waterproofs and Rapid Hardens 
From BUILDERS’ MERCHANTS — EVERYWHERE ! 


(GREAT BRITAIN) LTD 1° “sviten en ster tondon wa. west ot 


Albany Road, Choriton-cum-Hardy, Manchester 21. CHOriton 1063 
DHB 7904 
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MASSEY -FERGUSON BREAK 


...with Britain’s first complete 


TRACTOR-DIGGER- 


Once again Massey-Ferguson lead the way. 

Once again Massey-Ferguson introduce the first 
unit of its kind to be built in Britain—the first 
wheeled Tractor-Digger-Shovel designed as 

a complete unit and built, powered 

and serviced by a single manufacturer. 

This new rig has been developed 

and styled specially to meet the needs of 

builders, contractors, municipalities— 

in fact all industrial users who are looking 

for a low cost, highly mobile Digger-Shovel, 

with a faster working cycle than 

any comparable equipment. 

The new Massey-Ferguson Digger and 

Shovel are operated by the same 

built-in hydraulic system. They work as an integral 
self-propelled rig, perfectly matched for higher output, 
lower working costs, and easier operation. 

And Massey-Ferguson resources make it possible 
to market this superb quality equipment at a 

really economical price. 

Your local Massey-Ferguson Industrial Distributor 
is fully experienced in servicing the complete rig 
and would welcome the opportunity 

to come out and demonstrate it on your site. 

His address and full technical information 


will gladly be supplied on request. 





NEW! MASSEY-FERGUSON 710 TRACTOR DIGGER 

Remarkable performance and simplicity — fastest digging cycle 
200° digging arc —can be offset to left or right — digs flush against 
walls, fences and other obstacles - attached or detached in less 
than five minutes. Full range of buckets available. 

NEW! MASSEY-FERGUSON 702 INDUSTRIAL TRACTOR UNIT 

Styled specifically for the industrial user with high torque 
Industrial Diesel engine - rugged, compact and manoeuvrable - 
power assisted steering standard. 


NEW! MASSEY-FERGUSON 702 SHOVEL 

Tough, all purpose Shovel built round tractor for greater strength, 
better visibility and ease of operation. Range of buckets and 
Angle-dozer, Fork Lift, Scarifier, Jib extension. 








Nee MASSEY-FERGUSON 








INDUSTRIAL DIVISION * MASSEY-FERGUSON (GREAT BRITAIN) LTD * COVENTRY * TELEPHONE: COVENTRY 65211 
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“ Three-in-One” 


SHOVEL 




















































































































Complete 
Tractor-Digger- 
Shovel Unit from 
£1,721.10.0.ex works 








WORK-MATCHED EQUIPMENT FOR LOWER COSTS 
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HYDRAULIC 
DOOR 
CLOSER 


-for the most modern 


Accepted by 
the Council of 
Industrial Design 


for 


‘Design Index 
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One of 


the most noteworthy advances of recent 


The Strongarm has arrived! 


years made in the cause of good design 
The Strongarm carries the visible stamp 
of its efficiency in its clean, uncluttered 
lines. The very excellence of the 
Strongarm is an economy because the 
inconvenience and expense of servicing 
almost never arise 

The Strongarm is quicker and simpler 
to install. Brackets can be jig assembled 
on woodwork in the factory. In four 
handsome finishes including ‘Silver 
Mist”’ which closely resembles the 
classic, high-quality appearance of 
stainless steel. 

If you would like more information, 


please ask for Leaflet — APL. 42/H 


buildings 


ARMSTRONG PATENTS 
COMPANY LIMITED 
EASTGATE 

BEVERLEY YORKSHIRE 
TELEPHONE 


BEVERLEY 82212 
(6 lines) 
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JOHN SMITH 


TARPAULINS—SHELTERS—COLLAPSIBLE 


*abon 
LORRY TILTS 


aie. 4 Sea a gre 


Head Office & Works: Hainault Works, Chadwell Heath, Romford Essex. Tel.: Seven Kings 6070 (6 lines). 
JOHN SMITH & CO. (LONDON) LTD. 


Branch Office and Works: Lower Holmes Street, Cadoxton, Barry, Giam. 


‘TRENCH COVERS 
| ann BEARERS 


be afin Se EZ 


ae 


nt aa 





TYPE ‘C’ 
. Cast Iron 
os Dished Tray 
| COVERS SUPPLIED 
| ANY DEPTH TO 
| SUIT FLOORING 
| MATERIALS Z 
| STANDARD po - 
| COVERS 3” DEEP BE 
| INSIDE AN ee 


“a 


tre an 2 tae 
ba: et a 
. Pear eter 
A : . 
| BRT EP 
hyd 


- 
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Measurement taken on site 


ASHWELL & NESBIT LTD 


Head Office & Works: 


BARKBY ROAD, LEICESTER 
Tel.: 67151 


Branches at London, Birminghom, Manchester, 
ond Belfast 


weeds, Glosgow | 


= 


Telephone : Barry 2372 








Telephone: ENField 8383/4/5 Telegrams: Quality, Enfield 


SHUTTER CONTRACTORS 


LIMITED 


LINCOLN WORKS 
GREAT CAMBRIDGE RD - ENFIELD - MIDDX. 


LONDON: 12 DUKE STREET, ST. JAMES’S, S.W.| 
Telephone: WHitehall 6988 


MANUFACTURERS OF 


Quality 


ROLLING SHUTTERS 
IN STEEL, WOOD & 


ALUMINIUM ALLOY 
FOR ALL TYPES OF BUILDINGS 


APPROVED MANUFACTURERS TO 
F.O.C. AND L.C.C. REQUIREMENTS 


CONTRACTORS TO 
H.M. GOVERNMENT - ALL DEPARTMENTS, PUBLIC 
UTILITY COMPANIES, COUNCILS, PRINCIPAL 
RAILWAYS, INSTITUTIONS, ETC. 
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LOOSE WOOL 
Loose resilient fibre packed in hessian 
ROCKSIL IN FORMS... bana cavity Inulin 


INFILL 


Felted fibres forming a lightweight 
mat with single paper interleaf: for 
low-cost attic insulation or confined 
vertical spaces 


BUILDING MAT 


Fibres bonded with bitumen to form a 
flexible mat with single paper in- 
terleaf: for low-cost structural insula- 
tion and sound deadening below 
floating floor screeds. 


PLAIN QUILT 


Feiced 2bre~ hacked both sides with 
bitumen coated paper stuck to the 
fibres : for sound deadening in floating 
floor construction 








SEWN QUILT 


Felted fibres backed both sides with 
bitumen coated paper stitched at in- 
tervals; closed edges: for insulation 
and lightweight floating floors 


SCRIM QUILT 


Fibres backed both sides with flame 
resisting scrim, stitched at intervals; 
closed edges: for acoustic absorption 
and hanging within deep cavities 


SEWN BANDAGE 


Felted fibres in strip form, stitched be- 
tween scrim cloth : for low-cost insula- 
tion of water pipes. 


SLAB 


Rocksil fibres bonded together to form 
slabs of various densities: for special 
floor construction, flat roof insulation, 
curtain wall insulation, et 


Building Mat 


Slab 








Versatile ‘Rocksil’ is available in 8 different forms. ‘Rocksil’ 

fibres are produced at high temperature from Dolomite rock and fire 
clay. These synthetic inorganic fibres are strong and resilient 

and these building products are characterised by their resistance 

to compression and shake-down. 


F, i mn < 


“OP ROCKSIL 


ROCK WOOL INSULATION 


Distributed by 
William Kenyon & Sons (MetaMica) Ltd Cape Building Products Limited 
Dukinfield Cheshire Cowley Bridge Works Uxbridge Middiesex 
Ashton-under-Lyne 1614/7 & 3673/6 Uxbridge 4313 
Manufactured by 
THE CAPE ASBESTOS COMPANY LIMITED 114 & 116 PARK STREET LONDON WI 
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The plugging drill with the 
tp electronically brazed 


or use 


opper 
IN ALL ELECTRIC DRILLS: 


MASTER 
WALL & FLOOR 
DRILLS 


are the most robust 


CONCRETE 
MASTER 


This trepanning too! 
has a minimum’ of cut- 
drills on the market for : ting surface to lessen 
OW ef ficient larger holes in masonry, : =. the pressure required 
they will outlast any other f = for penetration on iarge 
tipped drill. ee diameter holes in Con- 
Keep them sharp on a Green crete and most masonry 
is a Grit C80 MV Wheel and they materials. 

will pay for themselves 6% Size from 4” to 6” cutting dia- 
i times over. meter, 6” and 12” lengths— 
: s ” Sizes from }” to 14” Cut- the 12” having threaded 
wer a ion & _ ting Dia meter, 6” - 12” - shanks to take any number 

1S” length also type S.F.S. of extension sleeves. 
12” lengths with ‘ STARTER BITS are avail- 


threaded shanks to . x able for these drills to 


Chee, take any number of 


ensure exact location 


; F : extension sleeves. f the hol d 
The term ‘ efficient’ is often used loosely as an > a Smaggiaapei ssc 


alternative to ‘effective’. In Electricity Supply, 
however, the ‘efficiency’ of a power station has 
a well-defined and exact connotation. It indi- 
cates the heat energy expended to produce a unit 
of electricity. 


starting. 


Progressively, new power stations are more 
‘efficient’ than their predecessors — they burn 
less coal for a given output. The engineers of 
the Central Electricity Generating Board are 
producing designs which, by increasing efficiency, 
enable power stations to offset substantially the 
rising costs of materials 

In spite of increased efficiency, however, the 
available supply of suitable coal cannot long 
keep pace with the demand for electricity, which 
doubles every decade. The gap that threatens 
in the not distant future will now be filled by the 
rapidly expanding nuclear power programme 


For further information send to 1538 


JOHN M. PERKINS & SMITH LTD., 


BRAUNSTO N, RUGBY. Telephone : Braunston 35/-2., 
THE CENTRAL ELECTRICITY GENERATING BOARD EA WR a 
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ST8O JUNIOR 
Wall Grinding Machine 


This new Flextol machine has been designed for 
grinding and polishing terrazzo and stone interior 
walls, and to avoid the objectionable and injurious 
dust caused by dry grinding. The grinding head 
is fitted with a spring loaded shield and is supplied 
with water by a pump on the electric motor, and 
grinding sludge and surplus water are carried away 
from the enclosed head by a pipe. There is no 
dust, no splashing, very little cleaning up of 
surrounding work, and no mask is needed by the 
operator. May we send you further particulars? 


POWER TOOLS 


SP 


FLEXTOL ENGINEERING CO. LTD. 
THE GREEN, EALING, LONDON, W.5 
Telephone: EALing 6444/7 

AP 287 





TURN TO 


built in hours to last for years ! 


Peel’s sectional buildings Easy to erect. 
are the permanent answer New timber 
to your accommodation throughout. 
problems. There’s a tremen- Range of de- 
dous range—for schools, signs. 

offices, workshops,  store- Individually 
rooms, canteens, hostels, designed if 
pavilions, libraries, estate required. 
offices, etc.—all soundly @ DELIVERY 
constructed from well- FREE within 
seasoned timber. 200 m. radius. 


Send jor PEEL’S complete 
catalogue and price list, or 
‘ask their representative to 
call 


FOR 
SCAFFOLDING 


SERVICE 





HIRE e SALE 
CONTRACT e¢ CRADLES 


AND 


OTHER BUILDING EQUIPMENT 
TURNER SCAFFOLDING LTD 


RIVERSIDE ROAD - TOOTING - LONDON - S.W.1I7 


H. PEBL LTD., Dept. BU, Mearciough Works, Wakefield Rd. Telephone: WIM 3071/2 

Sewerby Bridge, Yorkshire Telephone: Halifax, 8121! | 

SOUTHERN AREA AGENT: Airflow (Hastert ted, Oxhey Lane, Watiord, Herts. 
Tel.: 2! 
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Maximum strength, minimum obscuration of 
light, extreme durability and attractive neat- 


ness of design are four outstanding character- 
istics of Paragon ‘‘Lantern’’ Lights and Sky- 
lights, whether of standard patterns (24 sizes), 
or purpose-made to suit any curb-trimming. 


They are manufactured outright by us at 


Deptford Works from best quality materials. 

All opening sashes are double-weathered 
and hung on brass cup-pivots. The steel 

; glazing bars are, of course, of the well-known 


“‘Paragon’’ type and standard, being of 
completely lead-clothed steel. 


SIZES (IN FEET) OF STANDARD LANTERN 
LIGHTS AND SKYLIGHTS 

4x4 6x4 8x 4 10x 4 I2x 4 

$x6 8x6 10x 6 I2x 6 8x 8 

0x8 2x8 10x10 I2x!l0 12x12 


Our Brochure ‘‘AB’’ will be sent to you 
on request. 


PARAGON GLAZING CO., LTD. 
644, GRAND BUILDINGS, 
TRAFALGAR SQUARE, LONDON, W.C.2 
Telephone: TRAfalgar 7551 
Telegrams: ‘‘Eclairage, Sowest,’’ London 


...as Safe as the Bank of England 
DREADNOUGHT 


Fireproof Doors 


The ‘Old Lady of Threadneedle Street” is a figure of 
importance. 


In such a building it is im- 
perative that the risk of fire 
be reduced to the absolute 
minimum. 


That is why DREAD- 
NOUGHT Fireproof Doors 
were chosen to give the fullest 
possible protection against fire 
to the Bank of England exten- 
sions. 


The Dreadnought Fireproof 
Door with its standard panel- 
ling as illustrated gives a good 
looking appearance and neat 
simplicity to these thoroughly 
efficient Fireproof Doors. They 
are fully approved by the Fire 

ce Committee and the 

, a Yd 


DREADNOUGHT FIREPROOF DOORS (1930) LTD., 26 VICTORIA STREET, WESTMINSTE 


Agents :—M_.A.C. Engineering (Bristol), South Wales (Fire Protection) Messrs. F. & M. Fairman, 
G.P.O. Box @, Avon Works, Engineers Lid., Central Chambers, 
Winterstoke Road, Pomeroy Works," Bute Docks, 93, Hope Street, 
BRISTOL CARDIFF GLASGOW DUDLEY. 
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HUBBUCK’S 
SS. PAINTS 





GENUINE WHITE LEAD PAINTS 
DURABLE GLOSS ENAMEL 
AND UNDERCOATS 
HARD GLOSS PAINTS 
AND UNDERCOATS 
SATIN FINISH * EGG SHELL FINISH iNeed 
“ DIPLOMATTE ” FLAT OIL PAINT ‘NOSLITE’ paving for 

EMULSION PAINT (HEP) , 
ALKALI RESISTING PRIMER modern architecture 
CHROMATE PRIMER Noelite is on Strong, durable, attractive 

GENUINE LINSEED OIL PUTTY permanent erhibition at Noeliteis a precast slab 


Manufactured by the BUILDING CENTRE, with a non-slip surface-easy 
BB K and free tm to lay, inerpensive in price. 
THOMAS HU U os & SON LTD. eee Available in numerous sizes 
. architects and builders @ndin five colours it gives 
HEAD prea Hat tome a oye en ary E.C.3 on request. scope for creative design. 
WORKS: Hubbuck’s Wharf, The Highway, E | 


Telephone: Stepney Green 3377 P INO}s Ll el ve ‘ PAVING 


Controctors to ADMIRALTY, BRITISH RAILWAYS 




















‘WOELITE’ LTD, BOROUGH GREEN, KENT.TEL: 2686 
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ARBOLITE 


METAL CASEMENT PUTTY 


the perfect 


for glazing METAL WINDOWS 


ARBOLITE Metal Casement Putty is the key to the 
successful glazing of metal windows. Eliminates 
cracking and wrinkling because it 
ARBOSYN, which ensures greater durability, better 


adhesion and controlled setting properties. 


contains 


the master glazing 


compound, that i ry ; 
e AABOLITE 
bonds glass to ss A 0 LITE 
4 
metal, makes pull 


METAL WINDOWS en lan | 


last Bh hi a 
LONGER Srl 4 








ADSHEAD RATCLIFFE & CO. LTD. 


BELPER, DERBY. Tel.: Belper 35//2 
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Cnty “KILNOISE” 


CELLULAR ACOUSTIC TILES 


will do justice to that installation 


INCOMBUSTIBLE 
AND 
DIMENSIONALLY STABLE 


These new tiles, all mineral and fixed by 
either adhesive or mechanical suspension 
harmonise perfectly with traditional or 
modern decor. The excellent acoustic 
value and really low cost are but two of 
their main features. The tiles are very 
easy to decorate. 


Test figures available on request. 


* 


Made in England by 


WILLIAM KENYON & SONS (Meta Mica) LTD 


CHAPELFIELD WORKS - DUKINFIELD - CHESHIRE 
Telephone : Ashton-under-Lyne 1614/7 and 3673 6. 
also at London & Glasgow. 
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HOISTS THE PROFIT 
LOWERS THE COST 














SCAFFOLD JIB MOONRAKER 
& SAGA JUNIOR Loads 15-50 wt 


Hoist Speed up to 280 ft. min 
Load 1-5 cwt.—6-8 ton per hour Diese! or Eleceric 

Petrol Electric or Diesel Ask for Brochure 24 

Ask for Brochure la 


SAGA WINCH 

Models trom 5 +o 80 cwt 
Ni Diesel, Petrol or Elecers 

ANT QUEEN S) Ask - Brochure 2c ; 

100"., Mobile up 

100”. Mobile down 

Load 10 cwe.—I19 ft. min 

Ask for Brochure 2b 





BUY OR HIRE AND 


DEPEND ON 


BRITISH HOIST & CRANE COMPANY LTD., COMPTON, NEWBURY, BERKSHIRE Telephone: Compton 234 (5 lines) Telegrams: Brithoist, Compton, Berks 
London Spares & Service Depot: Stevenage Wharf, Stevenage Road, Fulham, $.W.6 Telephone: Fulham 3207 
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Your new shield 
against FIRE 


The new P.D. Flame-retardant Board has been particularly designed to 
meet the requirements of the “Thermal Insulation (Industrial Buildings 
Act 1957"’. With its new “TREROCK”’ flame-retardant decorative coating 
it is your safeguard against the spreading of flames combined with the 
insulating characteristics of P.D. INSULATING BOARD. It conserves 
interior heat and gives added protection against external cold. Ideal for the 
economic lining of roofs, ceilings, walls and partitioning of all types of 
building, it is available in white and a range of pastel shades to match 
requirement: 


Rates Class 1—Surface Spread of Flame Test—B.S. 476 53 





SIZES AND THICKNESSES 
FLAME-RETARDANT THICKNESS WIDTH LENGTHS 

STANDARD 4 2 & 4 ft 8 & 10 ft 
INSULATING BOARD 


4 ft 8 
4 ft - 


BEVELLED PANELS 4 ft 


MARKETED BY 


LTO , 
OORS Other sizes supplied on request 


Kraft paper wrapped in bundles 


LEARY'S FIBREBOARDS LTD THOMAS & PRICE (TIMBER 
KING WILLIAM STREET HOUSE LEW!S ROAD EAST ™ 
ARTHUR TREET LONDON CARDIFF 


e lincing Lane 2424, 25 el. Cardiff 31506 
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‘Twelve o’clock on a frosty night ...and all’s well’ 


FROST ABOUT .... BUT YOU 
CAN CONTINUE BRICKLAYING 
AND CONCRETING 


Plastic and easily workable mortar; and concrete 
which is completely resistant to severe frost — 

Lillington’s Anti-freeze Liquid will give you both. 
This one solution combines 


oe . a 
* Waterproofing ae Rapid hardening aK ld ti tem etialaa7 


- Dustproofing “a Frost resistance 


Special prices for large contracts 


Write for Booklet. A.F.1. 


ANTI-FREEZE No.1 METALLIC 


- 


GEORGE LILLINGTON & CO. LTD. WILLOW LANE, MITCHAM, SURREY. TELEPHONE: MITCHAM 1066 


For Scotland : 42 High Street, Greenock. ‘Tel. Greenock 20175 
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New needs, new architecture, new 
buildings—and new ranges of Crittall 
windows.Crittall aluminium windows, 
designed to match the most forward 
and upward-looking architectural 
concepts and ready to meet the 
toughest, down-to-earth practical 
service demands 
Thorough, painstaking researches on 
an international scale, the applica- 
tion of the most far-reaching advances 
in design and manufacturing tech 
niques, and a new factory specialising 
in the production of aluminium 
windows and equipped with an anodis- 
ing plant as up-to-the-minute as any 
in the world. All this, added to 
Crittall’s already long experience in 
naking metal windows of all kinds, 
will help to make the larger, higher, 
buildings of the future more efficient 
to live in and work in, less costly to 


maintain 


avd 


WINDOWS 
CRITTALL 


Old Change House, for the Bernard Sunley 


eer perteenicehl 


Investment Trust Ltd.., is fitted with 
Crittall ‘Continental’ Windows witt 
Solomatic’ Venetian Blinds throughout 


Write for fully descriptive leaflet to: 





THE CRITTALL MFG, CO. LTD. 
BRAINTREE - ESSEX 














Branches and Depots 
throughout the country 





Old Change House, London FC4, Architect: Theo H. Rirks ¥.n.1.".4. Contractors’ Rernard Suniey & Sons Ltd 


raw 112 
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CONDER G43 ARS PAL 


SLASHES BUILDING COSTS—OUTDATES TRADITIONAL CONSTRUCTION 














CLEARSPAN Buildings have established a brilliant new 
conception of Industrial Building Design. 

Hitherto “Standard” type buildings have been largely confined 
to the “Shed” variety; and their use limited accordingly. 

Now CLEARSPAN brings all! the great advantages of Standard 
Construction to a very wide range of Industrial Buildings. 
CLEARSPAN sets a new standard of design and efficiency. 


* Spans 25 ft. to 150 ft. * Cranes up to 50 tons. 
* Roof Slopes 12°-17°-22°. * Virtually maintenance free. 
(Variations to order.) 














THE BUILDER 





Brochure with 32 pages of facts, drawings and photographs 
sent on request. 


CLEARSPAN Buildings are used by many 
leading Industrial concerns including :— 








Atomic Energy Imperial Tobacco Co. Ltd. 
Commission. J. Lyons & Co. Ltd. 
British European Ministry of Works. 
Airways Ltd. National Coal Board. 

ies ie De Havilland Engine Co. Shell Mex & B.P. Ltd. 
Esso Petroleum Co. Ltd. Southern Electricity 
Imperial Chemical Board. 
Industries Ltd. George Wimpey & Co. Ltd. 





- a 
Warehouse 110ft. span. Gresham & Craven Ltd., Manchester. Architect s:-Francis Jones & Sons, Manchester. 


CONDER ENGINEERING CO LTD WINNALL WINCHESTER HANTS TEL: 5095 
CONDER ENGINEERING CO (MIDLANDS) LTD PEEL HOUSE BURTON-ON-TRENT TEL: 5411 
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POLYBOND 


The Builder’s 


Universal adhesive & 
bonding fluid for all 


Materials! 


Bonds New cement and 
plaster renders without 
hacking or keying. 
yn Enormously improves 
concrete mixes, giving 
s greater tensile strength, 
wear resistance, and 
}. dust-free concrete floors. 
mp ag The only efficient 
ae ne (sealer for cement and 
= all other surfaces, 














7) 





me Stat 
‘LOW-COST CAN 


POLYBOND 


7 =| for better concrete 
““/ and plaster 


FOR TECHNICAL INFORMATION AND THE NAME OF YOUR 
v4 NEAREST STOCKIST WRITE: 


YOUR BUILDERS MERCHANT STOCKS POLYBOND ra 
MADE BY POLYBOND, LIMITED, Polybond Limited Warsash, Hampshire. 
SOUTHAMPTON, ENGLAND. 
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it's time to use Cementone No. 8 


t+ 





eo pate, 


virreReEN' CEMENTONE PRODUCTS 


The use of Cementone No. 8 Frost Proofer ano Concrete Hardener allows 


building to continue down to 16° below freezing. Obtainable from your 
builder's merchant 


Joseph Freeman 
Sons & Co Ltd aa §=Cementone Not 
Cementone Works Cementone No 2 
sniene aialans nai Cementone No3 
Cementone No & 
Cementone No 6 
Cementone No 7 
Cementone No 8 
Cementone No 9 
Cementone No 10 





Permanent Colours for Cement 
Waterproofing Powder 
Transparent Waterproofer 
Concrete Floor Binder 

Waterproof Fiat Finish 

Flat and Gloss Finishes 

Concrete Hardener 

Waterproof Stoneface Composition 
Surface Tinter 
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The London Electricity Board showe 
rooms at Shepherd’s Bush. 
Architects : Stanley Peach & Partners, 


Service Catesbys have laid lino for 60 years 


Service built upon the fruits of this experience—full 


understanding and knowledge of the craft—is worth 
having. Only Catesbys can give it. 

Staté Well laid lino gives longer, better service than 
lino laid indifferently. Catesbys send an expert and 
their own trained fitters to every contract. They ensure 
perfect lino laying. 

Advice Catesbys advice is impartial. They will 
recommend lino only when lino is known to be the ideal 
floor covering. Catesbys will suggest the most suitable 
grade. 

Stock It is always easier and quicker to choose a 
design, colour and grade from lino in stock. At Catesbys 
you see lino in the piece and you can choose trom the 
biggest stock in Europe 


Catesbys 


Contracts (Linoleum Division) 


TOTTENHAM COURT ROAD, LONDON, W.I. MI 7777 
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KANCO iinncss 


Continuous service under all conditions proves the efficiency of 
Kango Electric Hammers. They lessen work, save time and overheads 
and prove their worth when used for drilling, cucting away, bush 
hammering, chase cutting and many other jobs 

Kango Electric Hammers for heavy, medium and light work are 
available. We shall be pleased to advise the most suitable 

type for your particular needs. 


NOW! AUTOMATIC DRILL ROTATION 
with the KANGO DRILL ROTATOR 
for E, F & G Kango Hammers 


Specially developed for easie eration—to reduce fatigue and save 

awkward jobs—the KANGO DRILL 
ROTATOR can be fitted in a few minutes to a standard Kango 
Hammer on site, and the Hammer converted back just as read ly. 
Drills holes up to 2 inch diameter—designed to ensure maximum 


nd supplied complete in storage box 


Write for illustrated leaflet to 
KANGO ELECTRIC HAMMERS LTD. Lombard Road, Morden Road, South Wimbledon, London $.W.19. Tel: LiBerty 4253-6 
: Midlands Sales & Service Depot: | King Edward's Road, Birmingham |. Tel: Midland 7013 


Agents in: Belfast, Cheshunt, Exeter, Glasgow, Leeds, Manchester, Newcastle 
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A TRICOSAL TIME TESTED JOB 


MOTOR REPAIR DEPOT 
B.R. EASTERN REGION 





























When three years ago the floor of 
this British Railways Depot was 
laid, Tricosal was incorporated in 
the concrete to ensure hard wear 
and oil resistance right through its 
thickness. The concrete surface 

was brought to a finish and no 
topping of any kind was applied. 
The cost of a granolithic topping 
was thus saved and the problem of 
obtaining effective adhesion between 
topping and concrete eliminated. 
This method of constructing 
industrial floors is being increasingly 
adopted where resistance to oils 

and hard wear is essential. 


An Osal Product 
INDISPENSABLE FOR CEMENT WORK 


FLOROSAL NEOCOSAL 
for Surface Hardening for Surface Water- 
and Protection of 
Concrete, Stone and 
Cement. 

Send for information Leaflet No. | 
A. A. BYRD & CO. LTD., Dept. B., 

210 Terminal House, Grosvenor Gardens, London, S.W.! 

Phone: SLOane 5236 Grams: Byrdicam, Wesphone, London 


Concrete and Stone. 
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WIREWORK 


METAL LATTICE 
WOVEN WIRE 


VENTILATING 
GRILLES 
BALUSTRADE 
PANELLING 
in a variety of 
patterns and 


finishes. 


WINDOW GUARDS 
SKYLIGHT GUARDS 
SCREENS 
PARTITIONS &u. 


Write for 
tllustrated 
brochure. 


F. W. POTTER & SOAR LTD. 


PHIPP STREET LONDON E.C.2 
TELEPHONE : SHOREDITCH 9582 @ lines) 














Works: Basingstoke, Hants. 





REK \B 





ABNEY HAND LEVEL 


AS NEW, EX-GOVT. 
AT HALF NEW PRICE 


Abney Level, 4-inch, divided to single degrees and reading 
by vernier to 10 minutes. Also provided with gradient scale on 
either side of zero from 1 in 1 to J in 10, £4 5s Od. 
tangent screw, magnifier, leather case. ° 


WRITE OR CALL AT SHOWROOM 


263-4 HIGH HOLBORN - LONDON - WCl 
HOLborn 1427 & 4004 
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Traditional... 


In planning the equipment of new buildings, the architect 
today finds himself compelled to specify items unknown ten 
years ago. The general use of electric shavers necessitates 
the provision of special electrical fitments in hotels, clubs, 
hospitals and blocks of flats. The only way in which this 
particular problem can be solved is by installing Chilton 
Universal Shaver Sockets, which are unique in that they 
automatically ensure the correct voltage to shavers of any 
type - British, American or Continental. Each incorporates 
an insulated on/off switch and a self-resetting circuit breaker 
to give protection against overload. Both flush and surface 
mounting types are available, and the standard unit 
incorporates a transformer for an input of 200-250v a.c. 


..or Contemporary 


CHILTON MARK 2 


Provides safe, earth-free output from 
double-wound isolating transformer. 
In wory plastic with turquoise 
markings (other colours to order). 





This socket now conforms 
to British Standard No. 3052 











Write for illustrated leaflet. 


* 
CHILTON 


UNIVERSAL SHAVER SOCKETS 





CHILTON ELECTRIG PRODUCTS LIMITED 
Hungerford, Berks. Telephone : Hungerford 237/8 
London Office : 19 Old Queen Street, S.W.1. Telephone : TRAfalgar 2239 
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Appearance enhanced 


.. . protection assured 


is ohio ? 2 nae 
Owner: A. J. Bingley, Esq., Bristol 
Architect: Major G. Raymond Morgan. F.1.4.A., F.1.A.S. ete 


SPECIFICATION 


2 parts coarse, washed sand, well graded 
and perfectly clean, passing a 
i” 


4” sieve down to that retained ona 

50 x 50 sieve 

| part Portland cement 

5 Ibs. ‘Pudio’ cement waterproofer to each 
100 Ibs. of cement 

The rendering was applied in two coats to 
a total thickness of 2” with a final dashing 
of white spar 


The word ‘PUDLO?’ is the registered 
Trade Brand of Kerner-Greenwood & 
Co. Lid., by whom all articles bearing 
the Brand are manufactured 


Sole Proprievors ond Momwfowwrers’ KERNER-GREENWOOD & CO. LTD. KING’S LYNN, NORFOLK 
PEELS A SOL OLRE LEA LE EN. AAS DELLE ALOR NEL CE GLEE ALLELE ATPE SIDERED AIS 
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*‘PUDLO’ PROVIDES PROOF... No.2 OF A SERIES 


ee DLO’ 


CEMENT 
WATERPROOFING POWDER 


THE simple addition of SPUDLO’ Cement 
Waterproofer to the rendering used on this 
very attractive house has ensured that the 
exterior will stay bright and clean for years 
to come. *PUDLO’ Waterproofer not only 
stops penetrating damp but also prevents 


dirt from being drawn into the wall surface. 


OTHER ‘PUDLO’ PRODUCTS INCLUDE: 
Waterproof Cement Paints, Cement Paint Primer, 
Cement Bonder, External Water Repellent, Plaster 
Bonder, Frost Protector Rapid Hardener Mortar 
Plasticiser, Cement Hardener/Dust Proofer, * Feusol’ 
Fire Cement. 


W.T.| 6m 





The Builder 


INCORPORATING ARCHITECTURE & THE BRITISH ARCHITECT 
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Published from ‘ The Builder ’ House, Catherine-street, Aldwych, London, WC2. Telephones: 
Temple Bar 6251-2-3-4. Annual subscription: £4; for six months £2. Single copies (including 


back numbers up to 12 months old) Is. 6d. (post paid 2s.). Indices free on application 


PRINCIPAL CONTENTS 


ILLUSTRATIONS 


St. Andrew's Hall, 
Exhibition Palace, Paris. 
Housing in Northern Ireland. By 
Furniture for Study Bedrooms. 


ARTICLES 


Fact and Fiction 


at Nonsuch Park F. R 


3ebington, Cheshire. By Paterson & Macaulay 
By Nicholas Esquillan 
Munce & Kennedy 


Experiment by LC( 


Jelley 


Letters to the Editor 


The Monico Site, 


Landscape 
Third Yerbury 
County of Li 
Town 


Census « 


Use of Brickwork 


International Documentation 


Architects and 
Foundation Lecture 
ndon Development Plan 


Planning 


Piccadilly Report of Inquiry Proceedings 


Highway Engineers 
Design and Production 


Some Observations 


Decisions 


f Building Apprenticeship, 1958-59 


rhe Architect's Requirements 


Election of CIB Officers 


Alternative Methods of House Construction 


THE LATEST NATIONAL BUILDING STUDY produced by the 
Building Research Station, ‘A Study of Alternative 
Methods of House Construction ’ (Stationery Office, price 
7s. 6d.), must inspire in its readers a high regard, if noth- 
ing warmer, for the diligence and competence of the 
research team which carried out this detailed recording of 
the building of 400 houses on five different sites, and for 
the clear and careful documentation of those who have 
analysed the results and prepared the report. The text is 
factual and well arranged, the diagrams and photographs 
relevant to the text, whilst the tables and schedules are 
formidable in the comprehensive thoroughness of their 
analytical content. 

It has long been felt that house-building has failed to 
keep pace with other industries in developing new tech- 
niques and methods and that little advance has been made 
in reducing costs and speeding up the processes of con- 
struction. Traditional forms of construction have sur- 
vived, and the only advance has been in the wider use of 
prefabricated factory parts. The four representative house 
types built and analysed for the purpose of the report 
range from a traditional brick-built house in Type 1 to a 
house built in no-fines concrete with the whole of the 
interior prefabricated in Type 4. Comparative data is 
given from every possible angle and the detailed cost 


analyses show figures at every stage for each of the four 
types, all of which were very carefully specified as to their 
construction, materials, operations and methods. Nothing 
has been left to chance and the evidence provided inspires 
a high degree of confidence in the accuracy of the findings. 

It will come, therefore, as disheartening news to those 
who have spent much time and effort in trying to simplify 
house construction by the introduction of prefabrication 
in the interests of speed and cheapness to read that 
‘economy in house-building can best be sought in the 
evolution of traditional processes rather than in the intro- 
duction of radically different principles of construction ’; 
and again that ‘it is now clear that within the range of 
components used in this study the material costs of 
factory-made components are substantially higher than 
those of the traditional items they replace, and the savings 
in site labour resulting from their use are generally insuffi 
cient to offset their higher material costs." The report, 
in fact, highlights the economic fallacies of introducing 
partial prefabrication into traditional forms of construc- 
tion, with particular reference to prefabricated plaster 
partitions which leave small connecting areas to be done 
on the site by hand, prefabricated plumbing systems which 
cannot compete with traditional systems in cost, doors 
hung in their frames before erection which stick and have 


cf 





to be rehung on the site, and many more similar examples. 

The research teams engaged on this study have done 
valuable service in analysing that which has been accom- 
plished, but if their work has shown that the alternative 
methods of construction which have so far been tried do 
not give that which is sought in economy and speed of 
production, it does not mean that no new thinking needs 
to be done; only that thinking has perhaps not gone far 
enough. Even though the compromise of incorporating 
factory-made components and designing for crane-handling 
on the site has been made by architects, they still think 
and design in terms of traditional construction, and they 
may well have been fitting prefabrication to design rather 
than designing for prefabrication. 
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It would be unfortunate if this valuable report discour- 
aged architects from continuing their efforts towards the 
‘industrialised ’ building system mentioned in the Intro- 
duction. Building is not an exact science and it is doubtful 
whether it is possible or indeed desirable that it should 
ever achieve an assembly line of production comparable 
with the motor car and like industries; its tradition goes 
back much further into history and its evolutionary pro- 
cesses are traditionally slower. The cold economic facts 
revealed by this report are no more than a useful appraise- 
ment of the present stage of development in house-building 
techniques, and it is to be hoped that would-be pioneers 
of new theories of design will view them as a challenge 
rather than a brake. 


Aesthetics of the Highways 


IT IS ENCOURAGING TO NOTE that Mr. Basil Spence’s 
recent suggestion of a ‘ Higher Council’ representative 
of the professions concerned, to consult and advise on 
questions of aesthetics in connection with road design 
has caught on to the extent of an informal luncheon to 
be held next week. To this are to be invited the Presi- 
dents and Secretaries of the Civil Engineers, the Struc- 
tural Engineers, the RICS, the TPI, the Landscape Archi- 
tects and the RIBA. 

We note that Mr. R. W. Rose welcomed the idea in 
his recent lecture to the Institute of Landscape Archi- 
tects (reported on page 18) but suggested that the 
Municipal Engineers should take the place of the RICS 
on the Council. Surely there is no point in excluding 
the Surveyors, some of whose members are at least as 


concerned with road design as the Municipal Engineers, 
but it seems obvious that the latter should 
included. 

The time has come for the professions to set aside 
any jealousies that may exist and to co-operate in the 
national interest. No doubt there are civil engineers 
well able to deal with all aspects of road design and 
construction, but on the evidence available there are 
many who are not. These must be helped and, as in 
building, co-operation works best when it is arranged 
for at the start of a project. Ideally, of course, all 
highway engineers should have a working knowledge of 
landscape aesthetics. Why not encourage them, as Mr. 
Rose suggested, to take the ILA examinations as a 
secondary qualification? 


also be 


~ 


The slender Narrows Bridge over the Swan River, Perth, Western Australia, designed by a British firm of consult 


ing engineers, G. MAUNSELL & PARTNERS 


abutments was £11 15s 


structures: E. W. H. GIFFORD. Contractors 


Consulting architects: WILLIAM HOLFORD & PARTNERS. 
CHRISTIANI & NEILSEN, Copenhagen; J. 0. CLOUGH & SON LTD., 


Construction is precast prestressed concrete and the central span is 
320 ft., which makes its slender appearance all the more remarkable. 


Cost per sq. ft. of gross deck area and 
Consultant for the deck 


Perth 
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The RFAC Report 


IN RECENT YEARS the work of the Royal 
Fine Art Commission has been more and 
more concerned with broad issues of pub- 
lic amenity or artistic importance, and 
the sixteenth report of the Commission, 
January, 1958, to August, 1959, published 
last week, is confined to such issues. A 
full list of over 400 questions referred to 
the Commission is given in an appendix, 
and a selection of 33 of these, which 
serve to illustrate some of the general 
matters discussed in the body of the 
report, are dealt with in detail in another 
appendix. It is gratifying to note that in 
many of these cases the advice of the 
Commission was accepted. 

The Commission sets forth many excel- 
lent precepts under the headings: the 
country, the town, roads and bridges, old 
buildings and architectural standards. It 
warns against the siting of nuclear elec- 
tricity generating stations in what 
remains of unspoilt coastline, regrets the 
damage that is being done to the National 
Parks by the intrusion of such plants and 
other forms of industry, and urges that 
research should be vigorously pressed in 
the matter cf putting transmission cables 
underground. 


ON THE QUESTION of urban development, 
the Commission suggests that more atten- 
tion should be given to replanning than 
to extension. Most cities, it points out, 
have fair-sized inner rings of property, 
often more or less obsolete, which could 
be intensively developed both for busi- 
ness purposes or for living. It suggests 
the comprehensive replanning of far 
larger areas than are usually dealt with. 
It deplores the siting of high buildings on 
the fringes of city parks, which often 
provide the only places for escape from 
walls and payements to trees and grass, 
and claims that ‘it would be wrong to 
destroy the illusion of rural surround- 
ings.” 

* * * 

ON THE SUBJECT of the new motorways 
the Commission strongly urges that a 
landscape architect should be appointed 
to work closely from the outset with the 
engineers and stresses the importance of 
ensuring that existing areas of architec- 
tural or historic interest are not unduly 
disturbed and that the layout of the new 
roads provides opportunities for good 
new civic design, some embellishment of 
bridges and better designs of street furni 
ture, lamp posts and fencing. 

After a plea for continuing vigilance 
in the protection of old buildings, the 
report concludes with some useful advice 
on architectural standards in the design 
of new buildings. ‘Of course,’ say the 
Commissioners, ‘only a very small pro- 
portion of designs for new buildings put 
up in this country are submitted to us. 
We have no direct concern with the very 
large number of comparatively small 
building schemes carried out throughout 
the length and breadth of the country, 


Notes of the Week 


The RFAC Report ; 
Birmingham Architects’ Yearbook 


New buildings for 
the Departments of 
Physics and Civil 
Engineering have just 
been completed for 
Liverpool University. 
The Department of 
Civil Engineering and 
Building Science has 
been designed by Mr. 
E. Maxwell Fry, on a 
site in Brownlow- 
street. The building, 
which is 95 ft. high, 
incorporates a 
memorial panel 
(shown in the photo- 
graph). The letters 
are in pre-cast con- 
crete and the panel 
had to be_ bricked 
after each letter was 
in place. The builders 
were Holland & 
Hannen and Cubitts 
(North West), Ltd., 
who also erected the 
Physics building to 
plans by Basil Spence 
& Partners 


much of it still without the help of quali 
fied architects, and much of it of a 
deplorably low standard. . .. What is im- 
portant is that both the members of 
planning committees and their officers 
should have the experience and capacity 
to be able to accept new ideas while 
recognising the worth of old ones.’ The 
report is published by HMSO, price 
ls. 3d. net. 


Catholic Building Review 


SOME SCORES OF CHURCHES and schools 
recently built or proposed for the Roman 
Catholic community in England and 
Wales are illustrated by photographs and 
perspective drawings in a_ substantial 
volume entitled ‘The Catholic Building 
Review, Southern Edition, for the year 
1959." Most of the buildings are in the 
contemporary mode but a fair sprinkling 
are of traditional character, and all are 
good architecturally. Each work is 
accompanied by descriptive notes but 
there are very few plans. Cardinal 
William Godfrey, Archbishop of West- 
minster and Metropolitan, contributes a 
foreword, and the Rt. Rev. George 
Andrew Beck, Bishop of Salford, a useful 
article on ‘ Plans and Prices,’ which in 
cludes a list of school buildings proposed 
for 1960-61 at an approximate total cost 
of £20m. We suggest that the value of 
future editions of this review would be 
increased by the inclusion of plans in 
each case while its appearance would be 
enhanced if there were less intermingling 
of advertisements with the text and illus- 
trations. The book is published by Fides 
Publications, Ltd., 207 Southport-road, 
Ormskirk, Lancs. No price is mentioned 





Birmingham Architects’ Yearbook 


IN ADDITION to the sort of information 
that one expects to find in a book of its 
kind, such as names of members of the 
council and names and addresses of 
members, the annual report, coming 
events, and so forth, the ‘Green Book’ 
of the eighty-fifth session of the Birming- 
ham and Five Counties Architectural 
Association, 1959-60, contains much good 
reading matter in the form of notes and 
comments on the events of last session, 
etc., together with particulars of educa- 
tional facilities in the area. 


A PARTICULARLY VALUABLE FEATURE is an 
illustrated description of the reconstruc- 
tion work at Birmingham City Museum 
and Art Gallery, by Mr. A. G. Sheppard 
Fidler, MA, FRIBA, AMTPI, the City 
Architect. Rebuilt after severe bombing 
these galleries, on the treatment of which 
the advice of the Building Research 
Station was taken, represent a consider 
able advance in gallery design and light- 
ing. Twelve pages of photographic illus- 
trations of current and other work add 
to the interest of the book, which has 
been well edited by Mr. W. M. Keesey, 
OBE, MC, to whom congratulations. The 
President of the Association is Mr. 
Edward Holman, FRIBA, who figures in 
a cheerful group, reproduced as a frontis- 
piece, which includes Mrs. Holman and 
Mr. and Mrs. Basil Spence. A _ useful 
feature of the advertisement section of 
the book is a register of area building 
contractors, giving the value of contracts 
they are able to undertake. 
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Fact and Fiction at Nonsuch Park 
by F. R. Jelley, ARIBA 


IN THOSE REMOTE DAYS when I was a boy 
at school in our little old Midland town. 
studies of English history and literature 
were much confused by contradictory 
theorists. 

There was, for instance, the case of 
King Arthur whom we all admired for, 
according to the historian Geoffrey of 
Monmouth, this famous warrior actually 
slew 470 men single handed in battle in 
one day with his sword Caliburn. On the 
other hand, according to old Collicks, our 
form master, Geoffrey of Monmouth was 
a frightful liar and King Arthur was a 
myth. 

There was also, as I now recall, the 
strange affair of King Henry VIII and 
Cardinal Wolsey who built rival palaces 
at Nonsuch and Hampton Court. We 
were rather partial to Henry VIII who 
seemed to have been a jolly fellow, 
but old Collicks said the man was a sac- 
rilegious ruffian and in retribution his 











palace at Nonsuch had been obliterated 
from the face of the earth. We accepted 
this judgment with regret and some incre- 
dulity. It was possible we thought, that 
the memory of old Collicks was at fault 
and that he had been embellishing his 
descriptions of Nonsuch with extracts 
from the Arabian Nights Entertainments 
or recollections of his famous trip to the 
Crystal Palace to witness a brass band 
contest. 

I do not know what courses of study 
are set for students of architecture nowa- 
days by the RIBA, but I would myself 
have recommended a visit to Nonsuch 
Park at Ewell in Surrey, where a group 
of enthusiasts started to solve a gigantic 
puzzle by verifying the site of the fabu 
lous palace, peeling off the turf and begin- 
ning to reveal its plan. 

At Nonsuch there is already much to 
be seen but there is also much food for 
contemplation and serious thought. 

















A drawing by H. W. Brewer of Nonsuch Palace as it appeared in the reign 
of Henry VIII 


Even the name of the architect is 
unknown and one may, perhaps, be per- 
mitted to pause a moment in sympathy 
with a practitioner whose client operated 
in such close collaboration with the pub 
lic executioner. 

So far as I am aware the terms on 
which the contractors received instruc 
tions to clear the site by destroying the 
village of Cuddington are also unknown, 
but it is now obvious that their work was 
not done very thoroughly as the recent 
excavations have already revealed the 
lower parts of the walls to the old parish 
church. I do not assert that the contrac 
tors were dishonest or charged their royal 
employer for work they did not do, for 
Henry VIII must have been a very awk 
ward customer and a claim of that sort 
would have been extremely risky. It is 
far more probable that the demolition 
men were recruited from local inhabitants 
who did not care to tempt Providence by 
desecrating the graves of their own fami- 
lies. 

From a very cursory examination of 
the ruins at Nonsuch, however, it is clear 
that these unknown contractors were 
skilled in the use of second hand material 
and experts claim that much of the 
worked including sundry carved 
fragments and a beautiful gargoyle, came 
from Merton Priory which had been 
appropriated and looted by Henry 


stone, 


From a technical point of view all 
kinds of interesting facts are now avail 
able about the sort of slates with which 
the Palace was roofed, the bricks with 
which the kitchen quarters were paved 
and the extraordinary plaster panels with 
which the exterior was enriched. 

Odds and ends of material from Non 
such Palace, incorporated in several build- 
ings in the neighbourhood, have already 
been identified from time to time but 
this is the main quarry of the demolition 
men who were employed by Barbara 
Palmer to clear the site. It is fortunate 
for us that they also, in their turn, never 
finished their job and I take pleasure in 
recording that they found time and 
opportunity to perpetuate one of the 
oldest of our traditional English building 
trade jokes by leaving behind a horde of 
unbroken wine bottles, all empty. 


Spectres in the Dusk 


As dusk descends on Nonsuch Park 
bats fly around twittering and still search 
ing for the fantastic turrets of the Palace 
that are no longer there. 

A thin autumn mist from the 
ground and in fancy I can hear sounds of 
distant music from the site of the Great 
Hall. It would have been interesting to 
proceed on tiptoe in that direction in 
case the shade of Barbara Palmer, Coun 
tess of Castlemaine, Baroness Nonsuch 
and Duchess of Cleveland happened to be 
walking abroad, taking the evening air, 
but unfortunately I should never recog 
nise the lady. According to little Pepys 


rises 
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(whe would have been in great demand 
nowadays at seaside resorts as a judge of 
bathing beauty competitions) she was the 
most fascinating female he had ever met. 
On the other hand according to Holbein 
who painted her portrait, she looks to 
me to have been a very unattractive indi- 
vidual. And according to Howard Evans, 
the redoubtable Victorian author of Our 
Old Nobility, she was ‘ one of the vilest 
of women—false alike to her husband 
and her Royal lover.’ 

I must therefore reniain content to 
mingle unobserved with the ghostly crowd 
of groundlings and stinkards who haunt 
the outskirts of the cobbled kitchen 
courtyard, where the clatter of pots and 
pans and shoes and the phantom voices of 


Shakespearean porters and serving men, 
engaged in backchat, sound strangely 
familiar. 

*Do you bite your thumb at us, sir?’ 


‘No, sir, I do not bite my thumb at 
you sir; but I bite my thumb, sir. Do 
you quarrel, sir?’ 


* Quarrel, sir! no, sir.’ 


‘But if 
serve as 
better 


you do, sir I am 
good a man as 


, 


for you: I 
you No 


And so on and so forth. 


Unfortunately, it is time to depart and 
park keepers clad in the sombre livery of 
the Surrey County Council usher me from 


Letters to the Editor 





Cost Control! and Cost Allocation ; Direct Labour 


Cost Control and Cost Allocation 


sir,——Perhaps it would be a good thing if 
the Chairman of the Joint Cost Liaison 
Committee took an opinion on termino 
logy from the Director of the Institute of 
Cost and Works Accountants, a profes 
sional body which has been setting pro 
fessional standards in these matters for 
miany years. It would be a great pity if 
the architectural profession embarked on 
a new language without first considering 
existing professional standards 

G. J. MACMILLAN [ACWA], 

129 Three Bridges-road, Crawley. 


Research on Non-Load Bearing Partitions 


sir,—I am engaged upon research into 
the manufacture, design and erection of 
non-load bearing partitions, with the 
object of studying the requirements of 
each of these processes and their effects 
upon each other. 

I also hope to compile some guide for 
the architect's use when selecting a par 
tition for a given situation. 

I should be pleased to hear of any ex 
periences which your readers may have 
had in this matter and particularly in 
regard to the actual removal of demount 
able partitions. 

ROGER A. BURGESS [BARCH, ARIBA], 

Manchester College of Science 
and Technology, Manchester, | 


‘Direct Labour and John Citizen’ 


sir,—I have been most interested in your 
correspondence on Direct Labour by local 
authorities and especially so in the issue 
of ‘ The Builder’ of December 11. 

I was discussing this with a quantity 
surveyor a short time ago and he told me 
that he was employed by a professional 
firm engaged on direct labour contracts 
for a borough council. He also told me 
that bills of quantities were prepared and 
priced without competition, and laughed 
when he said, ‘Who could not make a 
profit with mass 135s. per 
yd. cube?’ This practice, he said, had 
now been stopped by the Minister and 
the council had to tender in competition. 
They carried out several of the contracts, 
but he, the quantity surveyor, had to see 


concrete at 


that any losses were taken care of when 
the final account was prepared. 

In short, from his experience, local 
authority direct labour was a complete 
fiddle, and I think anyone in the know 
agrees with this, and it is for this reason 
it should not be permitted. After all, 
councils are not formed to carry out 
building contracts, and a_ borough 
engineer does not have training in the 
building industry, and no concern can be 
properly run unless it has, at its head, a 
competent person. 

W. R. HERBERT, 

Chislehurst, Kent. 


The Role of the Technical Press 


sir,—In wishing you all success for 1960 
I would like to pay tribute to the valuable 
work carried out by your newspaper for 
the industry. Indeed I think that a great 
deal of the efficiency of the industry which 
we serve depends upon the quality of the 
technical journals that serve it. 

I sincerely trust that you may long up 
hold the fine traditions which you have 
built up over the past years 

KENNETH HILL, President, 

The Institute of Building Estimators, 
10 Cromwell-place, SW7. 


Explosives and Demolitions 


sir,—While most sections of the industry 
have adopted modern methods and tech- 
niques of construction, demolition still 
relies on comparatively crude and lengthy 
methods of destruction. Based on the 
pick and ‘cosh,’ progress on even a 
moderately-sized building is slow, and it 
is incongruous when building owners 
require early completion dates, and other 
branches of the industry are striving for 
higher productivity, that a handful of 
men, perched precariously aloft, pick 
away carefully for weeks, and even 
months, in an operation that requires 
neither pains nor finesse. 

The scientific use of explosives would 
speed up the process of demolition, and 
combined with adequate means of dis- 
posal, would result in higher efficiency in 
a section of the industry that lags far 
behind the remainder. I talked to a 


the grounds and lock As 1 
stand outside, lolling against a reinforced 
concrete lamp post of very modern design 
and waiting for the Sutton bus, a busy 
little man with a pale face hurries past, 
carrying a bag. His features seem famil- 
iar and I could almost swear that it is 
the ghost of Master Samuel Pepys who 
has come down to Nonsuch from Lon 
don to pay the staff, finds Burge and 
Spicer the nightwatchmen in bed and is 
very much afraid that he may be robbed 
by tough local characters such as myself 

High above Nonsuch Palace the face 
of the man in the moon winks boldly and 
almost audibly and I am reminded that he 
also is expecting lots of inquisitive visi 
tors in the near future. 


the gates 


representative of the Building Research 
Station recently, and- he thought Watford 
would undertake research on the subject, 
if enough interest shown in the 
industry 

R. W. HUNT 

7 Spencer-walk, Putney, SW15 


were 


Scarcity of Wallpaper 
Sik,--I have received several complaints 
recently from 
unable to 


customers who been 
a choice of wallpapers 
through any of the normal suppliers 

The suppliers have offered 
excuses, but it is 


have 
obtain 


i variety of 
generally known in the 
trade that new ranges and pattern books 
are brought only at 
which between 


out certain times 
the suppliers 
There is a period occurring 
every two years during which the service 
to the customers breaks down as old 
stocks have run out and new patterns are 
held pending the agreed date of release. 

The interests of the Public should 
surely be given preference, and I am 
writing in the hope that my complaint 
may encourage the many private and 
trade customers who suffer from this 
practice to press for a more reliable ser- 
vice from the wallpaper trade. 

PETER F. HODGES [AIOB], 


2 Park-way, Newbury. 


are agreed 


themselves 


Keeping Out the Sun 


sir,—Vertical rolling jalousies, angled at 
the base for ventilation and well known 
in Europe-—-German, ‘ Rolladen’; Dutch, 
‘Rol link ’—are much to be preferred in 
countries of bright sunlight and strong 
actinic light to the ridiculous aluminium 
venetian blinds of American origin placed 
inside the burning glass of American and 
Canadian window panes Perhaps an 
enterprising British manufacturer will 
take note. Ordinary louvred jalousies 
and their counterpart, french windows 
and doors—together with rolling and 
angled jalousies are well illustrated in 
your report of the Exhibition of Yugo 
slav architecture (‘ The Builder’ October 
30, 1959). 

If the ‘ grand tour’ 
British architectural education 
doubtless the Hampshire Education 
Authority's difficulty of a year or two 
ago could have been solved by the instal 
lation of jalousies 

Cc. R. VINYCOMB, 
40 Plymouth-street, Wanganui, NZ. 


were still part of 


then 





THE PROBLEM set by the parish church committee 
was to provide for them a building to house the wide 
variety of activities organised by the church. These 
included a complete graded Sunday school of five 
departments, a boy's brigade, girl guides, discussion 
groups and women’s meetings together with storage 
accommodation for their various needs. The result- 
ing programme for planning included a hall to seat 
about 200, four halls to seat about 50 adults or 60 
to 70 children, a smaller classroom, toilets, kitchen 
and stores. These have been accommodated within 
the minimum volume by placing the smaller rooms 
on two floors and the larger hall as one storey with 
an asymmetrical pitched roof covering the whole 
The use of a gallery at first floor level gave alter- 
native access to the upper rooms and a possibility 
of additional seating for the hall. This, with the 
two staircases, provides independent access to all 
rooms with the minimum of circulation space 


THE BUILDER 


january 


Main entrance, sheltered under the first floor balcony 


Walls are load bearing brickwork on strip foun- 
dations some of which had to be specially reinforced 
to span a large ‘ soft-spot’ on the site of a forme: 
pond. Walls have brick facings, internally and 
externally, to resist hard wear. End walls of all 
rooms are plastered and some painted white for film 
projection. The ground floor is Granwood on a 
solid concrete and hardcore base, with Granwood 
at first floor on prestressed concrete units. The 
roof construction consists of metal open-web nail- 
able joist trusses at 2 ft. centres, with concrete slate 
on fibreglass insulation. All ceilings are of com- 
pressed flax fibre squares. The gallery is finished 
with a balustrade of ship-lap mahogany boarding 
both sides, and vertical mahogany matchboarding is 
used as a wall finish in the entrance, staircases and 
stage. 

Heating is by a combination of electric convec- 
tors and overhead infra-red heaters. The kitchen 
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St. Andrews Hall, Bebington, Cheshire 
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PATERSON & MACAULAY, architects 
DANSKEN & PURDIE, quantity surveyors 


RICHARD COSTAIN, LTD., general contractors 









































The stage and continuous gallery in the main hall 
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General view showing the two-storey elevation 


rtrusses connected to beams 
M4 at 2-O ces 
¢hardrow concrete 


siotes 


St. Andrews Hall, Cheshire 








Kitchen servery 
in the main hall 


is provided with an_ electric 
cooker, water urn and_ wate 
heater on the hot tap. 

All external woodwork is of 
western red cedar in natural finish, 
and gutters and downspouts are of 
aluminium alloy. Windows are 
aluminium sliding sashes set in 
cedar frames. 

Balustrades in wrought iron in 
the form of St. Andrew’s crosses 
are used on the staircases, and 
over the front entrance where the 
internal gallery continues to form 
a decorative balcony over the main 
door. 

The contract cost was £14,950, 
including site works. 


Sub-Contractors and Suppliers: 
Elect 
trusses Metal 
Pierhead; ceiling panels of Glinex 
Gliksten; lettering: Drakard & Humble; 
windows: Alumin, Ltd.; roofing in Hard- 
yu’ concrete slates: J. O’Grady, Ltd.: 


flooring: Granwood, Ltd.: tronmonger 


Quiggin Bros.; cushions and curtains 
Browns of Chester 
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THE EXHIBITION PALACE of the 
National Centre of Industries and 
Technology is the first unit in a 
large building development in 
which will be concentrated all 
professional services of large 
industries in France (mainly 
mechanical and electrical), to form 
a permanent exhibition and centre 
for technical, economic and com- 
mercial information. The Palace 

which will serve primarily as an 
exhibition centre for machinery, 
industrial equipment and products 

is situated in a unique location 
at Rond-Point de la Défense on 
the main artery from Paris to 
Saint Germain (the ‘ Avenue de 
Triomphe’) which starts at the 
Louvre and continues through the 
Place de l’Etoile. 

The project was first envisaged 


Exhibition Palace, Paris 


NICHOLAS ESQUILLAN 


President of the Society of Civil Engineers, France 


view of one apex of the completed shell 


in the nineteenth century, and the 
originator intended to erect a 
monumental and striking struc- 
ture which would be a symbol of 
achievement in construction and 
a milestone in the expansion of 
Paris. The prescribed conditions 
were fixed by three architects 
Camelot, de Mailly and Zehrfuss. 
In particular, they were respon- 
sible for the triangular layout of 
the structure which covers a vast 
area. Three civil engineering con- 
tracting firms—Balency and 
Schuhl, Boussiron, and Coignet 
collaborated in the construction 
of the building. 


A number of design solutions 
were suggested for the large roof 


structure. The final choice made 
by the architects and the client 
required: (1) the roof to cover an 


area of 21,000 m’* (226,000 ft.’) 
forming an equilateral triangle 
with sides 218 m. (715 ft.) long; 
(2) the roof to rest on only three 
supports at ground level; (3) a 
shell structure, triangular in plan 
and formed by the intersection of 
three cylindrical surfaces with 
horizontal generators, i.e., a 
groined vault; (4) the height of 
the structure to be limited to meet 
official regulations; (5) complete 
watertightness of the roof against 
snow and rain; (6) a monumental 
appearance and guaranteed dura- 
bility for service as an exhibition 
palace. 

Based on the above conditions, 
three reinforced concrete designs, 
three structural steel designs and 
one composite concrete-steel de- 
sign were submitted by different 





engineering firms and consulting 
engineers. 

It should perhaps be empha- 
sised here that the design require- 
ments called for an unprecedented 
span for a thin concrete shell: the 
half-chord of the groin arch 
attaining a length of 119 m. 
(390 ft.) corresponds to an arch 
span of approximately 238 m. 
(780 ft.). In addition, the unusual 
shape of the roof raised problems 
far more complex than would 
arise with a rectangular shape. 

The structure as finally adopted 
is a reinforced concrete double 
shell without special supporting 
members. 

The roof covers an area of 
21,000 m.° (226,000 ft.’) and is 
similar to a groined vault without 
any structural members such as 
ribs or structural arches. Being 
completely self-supporting, it has 
a substantial moment of inertia 
owing to its design as a double 
shell. It is supported at three 
points only, at the apexes of the 
equilateral triangle. The roof con- 
sists of nime successive corruga- 
tions on each side of the crown, 
which decrease in width towards 
the springing point to safeguard 
against local buckling. The abut- 
ments are massive vertical struc- 
tures resting on excellent founda- 
tion soil. It was assumed that 
subway tunnels or underground 
passages for vehicular _ traffic 
would be constructed just beyond 
the abutments in the near future. 
Tie members between abutments, 
in the plane of the facade, were 
therefore deemed indispensable, 
and had to be directed under- 
ground to avoid obstructing the 
entrance to the basement of the 
building. This arrangement pre- 
sents a considerable advantage as 
regards safety of the Palace. 
Exposed ties, long members par- 
ticularly sensitive to high tempera- 
ture in case of fire, would not have 
continued to fulfil their principal 
function of keeping the abutments 
at a constant distance under the 
action of dead load. By placing 
them underground, they are pro 
tected from danger of fire hazards 
and other significant temperature 
variations. 
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Interior view showing the corrugated shell 


Removal of the arch centering for the third stage of construction 
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Details of the shell roof, and abutment tie rods 


Exhibition Palace, 


Above, longitudinal and transverse 
webs in the double shell roof, 
which have walk-through 
openings. Right, triangular floor 
sections in the perimeter 
buildings 
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Housing in Northern lreland 


All the houses are grouped in short terraces 


rHIS LOW COST HOUSING SCHEME at Killyleagh, 
County Down, was designed for Downpatrick Rural 
District Council. A _ total of 57 dwellings is 
provided, at a cost of £1,000 per house exclusive 
of site works. The site has very steep ground 
slopes, and the houses, which are arranged in short 
terraces, are stepped up the contours. The house 
types are based on simple plans with circulation 
space kept to a minimum. The accommodation 
provided is a living room, kitchen, and one bed- 
room on the ground floor, two bedrooms and bath- 
room on the first foor. Cupboards are provided in 
the kitchen and each bedroom has a wardrobe. 
All the houses have load-bearing cross walls and 
lightweight panel walls at the front and rear. 
CONSTRUCTION. Cross walls: 11 in. cavity brick- 
work, supported on the floor slab, thickened and 
reinforced. Front and rear walls: timber post and 
beam and platform frame construction, with 
external cladding of western red cedar boarding, 


sheeted on the inside with aluminium foil-backed 
plasterboard. These timber walls have an insula 
tion co-efficient which compares favourably with 
that of 11 in. cavity walls. Ground floor: 4 in. 
concrete slab with damp-proof membrane and 
screed to take thermoplastic tiles. First floor: 
timber joists and flooring supported on cross walls. 
Roof: purlin construction with rafters, felt, battens 
and tiles, supported on cross walls. Internal parti- 
tions: 2 in. thick, egg crate core with plasterboard 
on both sides, finished with § in. skim plaster. 
Doors: flush type. Cupboards: constructed in 
softwood. Wardrobes: formed with internal parti- 
tions. Windows: western red cedar frames with 
aluminium double-hung sash windows fitted where 
opening lights are wanted. Heating: Allied Iron- 
founders Marvic fire with convected warm air 
ducted to each of three bedrooms. A single stack 
plumbing system is used and the pipe is built into a 
vertical service duct in the kitchen. 


1960 
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MUNCE & KENNEDY, architects and consulting engineers 


H. J. O'BOYLE LTD., general contractor 


Most terraces are built into the steep contours 


Cross walls, floors, and roof are completed 
before the panel walls are erected 
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Housing in Northern Ireland 


Sub-Contractors: 
Electrical; T. McFarland; plumbing: H. J. O’Boyle, 
Ltd.; painting: H. J. O’Boyle Ltd. 


Suppliers: 

Ironmongery & door furniture: Lockerbie & Wilkin- 
son (Birmingham) Ltd.; aluminium windows: Fredk. 
Braby & Co. Ltd.; floor tiles: Limmer & Trinidad Lake 
Asphalt Co. Ltd.; roofing tiles; Redland Tiles (N.I.) 
Limited. 





Panel walls are of western red cedar board 


Kitchen 


Small bedroom 


TYPE PLAN 
SCALE: 
1 IN. = 16 FT 


KITCHEN] BATH 





TYPE PLAN LIVING AM 


SCALE 
1 iN. =16 FT. 
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Furniture for Study Bedrooms 


Experiments by London County Council 















































The plan rectangle of 
the access space 
necessary for each 
piece was associated 
with the plan of the 
furniture. Resultant 
rectangles were then 
arranged together 
with permissible 
overlapping of access 
space to establish 
room _ proportions. 
Method of determi- 
nation was by 
observing a number 
of adults of both 
sexes and_ varying 
stature. Lines shown 
on the _ diagrams 
below include a 
majority of the 
readings 


0 \WAROROBE 











Above is a 
‘mock-up’ of a 
study - bedroom. 
Final designs 
have been 
approved by 
College gover- 
nors and LCC 


AS PART OF its policy of educational expansion, the 
LCC will provide in training colleges, polytechnics and 
colleges of advanced technology, halls of residence in 
which each student will have a separate study-bedroom. 
More than 1,500 of these study-bedrooms are to be pro 
vided during the next 3-4 years. The furniture for these 
rooms has been specially designed by the furniture and 
display section of the Architect’s department in asso- 
ciation with the Education Officer and the Chief Officer 
of Supplies. The cost limits on the project virtually 
lay down a maximum floor area of 140 sq. ft. per room 
and a maximum furnishing cost of £100 per room, £25 
of which should be devoted to built-in fittings. It was 
thought neither reasonable nor desirable to establish 
a fixed room design with a large proportion of built- 
in furniture, and it was decided to design a standard 
group of free-standing furniture, suitable for rooms of 
different proportions, which would allow students to 
vary the arrangements of their rooms. The wardrobe 
and wash-basin only would be built-in, and the stan 
dard furniture would be reasonable in cost. 


The built-in furniture is grouped, with the entrance 
door, along the wall opposite the window. The ward- 
robe and wash-basin are in adjoining compartments 
enclosed by a pair of sliding doors. A chest of drawers 
stands within the wardrobe but can be placed outside 
as an extra piece of furniture if extra hanging space is 
required within the wardrobe. The wash-basin is 
specially made to span across its compartment. Above 
it is a mirror, wall light fitting, shelf unit and hanging 
wire for drip-dry garments. Storage space is provided 
above the wardrobe and below the wash-basin. 

The free-standing furniture consists of a 3 ft. divan; 
work table and storage unit; upright chair; an easy 
chair; 3 ft. coffee table, strong enough to provide 
extra seating; 2 bookshelves; a bedside rug; and cur- 
tains. Lighting is by a fixed ceiling point and a 
separate reading lamp. Socket outlets are provided for 
the lamp and for electric razors, etc. A pin-up board 
or picture rail will be provided as part of the contract. 

HUBERT BENNETT, Architect to the Council; F. G. WEST, 
Deputy Architect; D. Cc. H. JENKIN, Senior Architect, 
and P. E. JONES, Assistant Architect, General Division; 
FRANK HEIGHT, DOUGLAS A. WEBB and ROBERT RIDEN, 
Furniture and Display Section. 
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The Monico Site, Piccadilly Circus 


Continuation of Inquiry Proceedings 


CONTINUING his evidence at the public 
inquiry into the proposed development 
of the Monico site, Piccadilly Circus, on 
December 21, MR. HUBERT BENNETT, FRIBA, 
architect to the LCC, said he did not like 
the architectural treatment of earlier 
plans for the development of the north 
side of Piccadilly, but the architectural 
treatment now proposed was ‘of a very 
different standard.’ 

Mr. Bennett said that a building such as 
that proposed, with illuminated signs 
extending over the greater part of its 
height, would not be appropriate every 
where in London, but the LCC were of 
the opinion that a scheme of this scale 
would be quite appropriate in Piccadilly 
Circus. 

They considered the proposed building 
was Satisfactory in itself and in the future 
development of Piccadilly Circus. 

MR. F. ELWYN JONES, QC, suggested that 
the inquiry had been acquiring something 
of the character of a ‘whodunit’ and 
asked ‘ May we take it now that it was 
you who designed this building?’ 

MR. BENNETT replied: ‘That is 
true.’ 

MR. JONES: In 


not 


broad outline, that is 
true, is it not? It should be clear that 
any comprehensive scheme requires a 
great deal of consideration by the plan- 
ning authority. 

When he was asked whether he did not 
feel that too much had been put on to 
the shoulders of the London County 
Council by the developer, MR. BENNETT 
replied: ‘ This is not an unusual case.’ 

Mr. Jones suggested that the essence 
of the whole of this building was the 
developer’s profit. 

Mr. Bennett replied: ‘ That 
concern of the County Council.’ 


is not a 


MR. JONES Said one of his witnesses had 
calculated that the profit to the developers 
would be about £2,419,000. 

MR. JONES: ‘ The difficulty you have 
got is that these developers want to make 
this massive income out of shops, offices 
and restaurant and out of the advertis 
ing space. The problem of the architect 
is to find a solution to that hungry man 
problem, is it not? "—* The problem has 
not been approached that way at all.’ 

MR. BENNETT disagreed that pedestrians 
had * gone by the board’ in the proposal 
simply because of the nature of the 
financial problems and its consequences. 

MR. JONES asked: ‘ If this advertisement 
tower goes up, it will be the 
its kind in England?’ 

MR. BENNETT: ‘It may 
two.’ 

‘You are thinking of the Elephant and 
Castle? '"—* No, I am thinking of others.’ 

MR. JONES asked Mr. Bennett: ‘ Do you 
really think it is a good thing to have 
this massive advertising space—18,000 sq. 
ft. of it-—-obtruding itself far and wide 
over the London scene? Do you think it 
contributes anything other than com 
mercial vulgarity to the very heart of 
London?’ 

MR. BENNETT: ‘* Piccadilly Circus is at 
present probably much more vulgar than 
anything that this building would ever 


see. 


biggest of 


be for a year or 


Mr. Bennet Concludes His Evidence 


On December 22, MR. BENNETT, replying 
to Mr. K. Baynes, representing Anti-Ugly 
Action, said he happy about the 
appearance of the building. 

MR. BAYNES Suggested that it would be 
better with another two storeys. 

MR. BENNETT said: ‘In architectural 
terms, it is always easier to design any 


was 


An artist's 
pression of the 
new £3m. 12- 
storey hotel to 
be erected in 
Smallbrook- 
street on the 
Birmingham 
inner ring road. 
The development 
is to be carned 
out by John 
Laing and Son 
Ltd. for the Laing 
Development Co. 
Ltd and The 
Strand Hotel 
Ltd. The archi- 
tects are Mr. 
/. \ Roberts, 
ARIBA, in asso- 
clation with Mr. 
Ss. Greenwood, 
ARIBA M r. 
C. GG. Weits, 
FRIBA, is_ the 
consultant archi- 
tect to Strand 
Hotel Ltd 
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Bennett continued: * We 
with an application whi 
years ago. In view of 
approved at this height.’ 

He agreed that there 
buildings in London. 

MR. A. E. THURMAN-MATTHEWS, 
urged that a ‘ bold and im 


needed 


were 


an archi 
tect, : 
planning 
‘most important centre of Lond 

He asked Mr. Bennett for his in ; 
and MR. BENNETT replied: * I cannot speak 
for the Council, but I-would alway 
come bold planning proposals.’ 

In reply to questions by MR D 
BUCHANAN, the Ministry of Housing 
Local Government Inspector conduc 
the inquiry MR. BENNETT Said 
would be receiving in 1959 about 
planning applications. ‘ The variou 
ning groups of the department, I am sure,’ 
said Mr. Bennett 
conclusion that a 
of the architect’s profession 
the implications of designing 
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‘The most brilliant people in the pr 
fession today.’ Mr. Bennett continued. 
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‘ Building a Mausoleum’ 


On December 23, the 13-storey build 
ing planned for the Monico site was des- 
cribed by a QC as a ‘ mausoleum.’ 

MR. J. CRICKMAY, an estate surveyor with 
the Legal and General Assurance Society, 
Ltd., one of the sponsors of the proposed 
building, told Mr. F. Elwyn Jones, QC, 
representing the Civic Trust, that the 
promoters of the scheme would have 
liked to have more signs to keep the place 
alive and gay. 

When MR. JONES asked whether he 
thought that the proposed building would 
be a suitable monument to his society, 
MR. CRICKMAY demurred at the word 
* monument.’ 

‘Mausoleum, shall we call 
MR. JONES. 

MR. CRICKMAY said that having regard 
to the position and keeping the place 
alive, the building was considered suit- 
able for the site. 

MR. JONES: ‘If this building goes up, 
it will add to the problem of pedestrian 
congestion? ’ 

MR. CRICKMAY: ‘I do not know that it 
will add to the existing problems.’ 

SIR MILNER HOLLAND, for the Legal and 
General Assurance Society, Ltd., and The 
Island (Piccadilly) Development, Ltd., 
objected when Mr. Jones began to ques- 
tion Mr. Crickmay about the rents to be 
charged in the proposed building. 

After further discussion, the INSPECTOR 
said he thought that revenue matiers 
should not be dissected in public. 

MR, J. RAMSEY WILLIS, Qc, for City 
Centre Properties, Ltd., and Messrs. 
Cotton, Ballard & Blow, said that until 
the campaign against the proposed build- 
ing started in November the only respon- 
sible criticism which had been heard was 
that of the Royal Fine Art Commission. 
The criticism was limited to the method 
of displaying the advertisements. 

Mr. Willis protested against what he 
termed the offensive references to the 
firm of architects, Messrs. Cotton, Bal- 
lard and Blow, made in the campaign. 

‘It may be,’ he said, ‘ Mr. Elwyn Jones 
will be given instructions to withdraw 
the allegations of incompetence. If they 
are not withdrawn it will show clearly 
that the Civic Trust was allowing itself to 
be used, and its authority given as cover 
for the continuation of the campaign 
against the architects whom I represent.’ 

Mr. Willis said that so anxious were 
those conducting the campaign before the 
inquiry started to blacken the profes- 
sional reputation of this firm that it was 
said in a broadcast that a design consul- 
tant for the building had been appointed 
only through pressure of the RFAC. 
* That,’ said Mr. Willis, ‘ was untrue.’ 

MR. REGINALD W. BELL, for Westminster 
City Council, said that ‘In the Council’s 
opinion, this building would fit in with 
the future development of Piccadilly Cir- 
cus. As far as the Council is concerned, 
with certain reservations, it approves and 
supports the application. ... With the 
Lendon County Council, the City Coun- 
cil shares the view that this building will 
be of the right standard.’ 

At the end of the hearing on Decem- 
ber 23 the inquiry was adjourned until 
January 6. 


it?’ asked 


News of the Week 


Saltire Society Awards 


THE SALTIRE SOCIETY has announced its 
awards for good design of houses and 
flats completed by local authorities in 
Scotland by the end of 1958. The 1959 
award for flats is made for work carried 
out as part of the redevelopment of 
Hutchesontown, Glasgow, where, says 
the report, ‘ the City Architect (Mr. A. G. 
Jury, FRIBA) and his staff have made a 
start in the Gorbals which is bold and 
full of significance for the future.’ The 
scheme has a 4-storey block of 36 
maisonettes, and four 3-storey blocks of 
15 flats each, set at right-angles to it. 
The award for houses goes to the Royal 
Burgh of Forres, in Moray, for the 
Castlehill scheme, for which the archi- 
tects were Rowand Anderson, Kinin- 
month and Paul. The scheme consists of 
terraced groups of 3, 4 and 5 well-planned 
apartment houses (mostly 2-storeyed). 


Prestressed Concrete Exhibition 


THE Prestressed Concrete Development 
Group is arranging an exhibition on pre- 
stressed concrete. This exhibition will 
illustrate progress made over the last ten 
years and will show the latest equipment 
and designs including work by British 
engineers, and contractors both at home 
and abroad. It will be held in the Great 
Hall of the Institution of Civil Engineers, 
Great George-street, Westminster, SWI, 
and will be open to the public from.10 
a.m. to 6 p.m. from January 14 to 21. 
Tickets for admission from: P. Gooding, 
Secretary, Prestressed Concrete Develop- 
ment Group, Terminal House, Grosvenor- 
gardens, London, SW1. 


* Building Matters’ 


THE SEVENTH PROGRAMME in the ‘ Know 
Your Industry’ series will be broadcast 
on January 12. It includes ‘ The Ministry 


Coming Events 


MONDAY, JANUARY 4 
rics.— The Effect of Industrial Develop 
ment in Rural Areas,’ by Mr. C. Clark. 12 
Gt. George-st., SW1l. 5.45 p.m. 


TUESDAY, JANUARY 5 

RIBA.—Announcement of award of prizes 
and studentships; ‘ Design Problems of Space 
Travel,’ by Dr. T. Margerison. 66 Portland- 
pL, Wl. 6 p.m. 

INSTITUTION OF STRUCTURAL ENGINEERS 
(NORTHERN COUNTIES BRANCH).—* Structures in 
Areas of Mining Subsidence,’ by Mr. D. W. 
Cooper and Dr. J. D. Geddes. Cleveland 
Scientific and Technical Institution, Middles- 
brough. 6.30 p.m. (to be repeated on Jan. 6 
at Neville Hall, Newcastle). 

_ BBC (NETWORK THREE).—' Building Matters.’ 
/ p.m. 

LONDON BUILDERS’ FOREMEN’S ASSOCIATION, 
-Film and lecture on Britain’s Longest Pre- 
stressed Pile, by Mr. P. F. Mead. Caxton 
Hall. 6 p.m. 


WEDNESDAY, JANUARY 6 
REINFORCED CONCRETE ASSOCIATION.—'Vibra- 
tion Control in Machine Foundations,’ by 
Mr. J. H. A. Crockett. 11 Upper Belgrave-st., 
SWI. 6 p.m. 
THURSDAY, JANUARY 7 
RICS (JUNIOR ORGANISATION).—' The Motor- 
way—London to Yorkshire,’ by Mr. J. Gregg. 
12 Gt. George-st., SW1l. 6.15 p.m. 


of Works Census of Production,’ by Mr. 
M. W. Bennitt of the MoW, * Talking 
Shop,’ a spontaneous three-way discussion 
between two builders, Stephen Hudson 
of Sunderland and A. A. Swatridge of 
Cardiff, in different regional studios, and 
Mr. Charles Crichton in London. A talk 
on ‘Adhesives in Building’ will be given 
by Mr. T. C. Ford, London area manager 
of CIBA Ltd. 

Future programmes include a discus- 
sion on training in the building industry 
on January 19. On January 26 there will 
be a programme on the RIBA Form of 
Contract, and on February 2, a talk on 
the future of hand-made materials and 
a discussion on the impact of new tech- 
niques on trade union organisation. 


Appointment 

MR. J. C. BARKER, DIPL ARCH (LEEDS), ARIBA, 
deputy county architect, Buckingham- 
shire, has been appointed county archi- 
tect, Bedfordshire. 


Professional 
Announcements 

MESSRS. VINCENT BURR AND PARTNERS, 
chartered architects, of 85 Gower-street, 
London, WC1, have taken into partnership 
MR. BRYAN C. CHESSUM, ARIBA, MIN.TRA, The 
style of the firm remains unchanged. 

MR. R. M. HOLMES (professional associate) 
chartered quantity surveyor, of 16 Blenheim- 
terrace, Woodhouse-lane, Leeds, 2, will be 
joined in partnership as from January 1 by 
MR. A. G. WALKER (professional associate), 
who has been practising on his own account 
in Leeds. They will practise from the above 
address under the style of MESSRS. HOLMES 


AND WALKER, A/A/RICS, Chartered quantity 
surveyors. 

MR. KENNETH G. BARBER, FRICS, chartered 
quantity surveyor, has changed his address to 
16 Pampisford-road, Purley, Surrey (tel.: 
Bywood 1491-2). 

MR, NORMAN C. FRANCIS has been appointed 
surveyor to the Canterbury Diocesan Board 
of Dilapidations and will take up his duties 
on February 1. Trade catalogues and price 
lists will be welcomed at Diocesan House, 
Lady Wootton's Green, Canterbury. 


A Hundred Years Ago 
From The Builder of December 31, 1859 


IMPROVED DWELLINGS AT LOW RENTS IN 
EDINBURGH.——House accommodation of all 
kinds is at present scarce and dear enough 
in Edinburgh, says the ‘ Scotsman’; but 
none is, we believe, more in demand than 
such as is suited for the families of the 
superior class of workman. Knowing the 
great demand of such houses in Edin- 
burgh we are glad to find that some addi- 
tion will soon be made to the supply, and 
that in a manner fitted to serve in every 
way as model and example to others. 
Every traverser of our streets, in passing 
across the North Bridge, must have 
noticed from its eastern side a brick-built 
tenement which, within the past month 
or two, has been slowly rising storey 
above storey in the immediate neighbour- 
hood of the classic locality of Ireland’s 
Woodyard. It is a ‘land’ of such houses 
as we have referred to. English in design, 
the building is characterised by several 
Scottish features. 
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Landscape Architects and Highway 
Engineers 


The Need for Co-operation 


THE IMPORTANCE OF LANDSCAPING in the 
design of new roads and other types of 
engineering works which impinge on the 
landscape was stressed in a paper on the 
above subject given by MR. R. W. ROSE, 
AMICE, MTPI, AMIMUN.E, FILA, at a meeting 
of the Institute of Landscape Architects 
on December '5. Following are extracts 
from the address: 

What features in the design of the road 
are the concern of a landscape architect? 
asked the lecturer. I am raising this point 
at the very outset, he proceeded, because 
among many people it is thought that a 
landscape architect’s job is to come along 
after the completion of a road, and then 
plant trees. Clearly this is wrong, a% the 
landscape architect may be concesned 
with any matter which affects the visual 
amenities of the roadway and its sur- 
roundings, together with the impact of a 
new road on the character of the area 
through which it passes. It may be helpful 
to define these matters further under 
three headings: 

(a) First, there are the matters which 
may also be the concern of a planner, 
and relate to the general routing of the 
road with particular reference to its 
impact on its surroundings and the 
amount of land to be acquired. Under 
this heading one might also consider 
the impact of the surroundings on the 
road because there will be occasions 
when the roads can be sited so as to 
create viewpoints and new views of the 
countryside. 

(b) Second, there are the matters 
which might also be the concern of an 
architect and relate to the detailed 
siting, design and type of materials to 
be used for bridges, and the treatment 
of existing buildings, boundary walls 
or fences, and gardens which have to be 
altered in order to provide land for the 
road improvement. 


(c) Third, and possibly most impor- 
tant of all, there are the matters which 
are also the concern of the engineer 
and would include consideration of the 
relationship of the various component 
parts of the highway (i.e., the siting and 
size of verges and footways in relation 
to carriageways) or the relationship of 
horizontal to vertical curves and 
straights, together with the shaping of 
earth banks, the treatment of rock cut- 
ting, the visual effect of retaining walls 
and the disposal of surplus excavated 
material (if any), and the form and 
materials to be used for fences. 

I suggest also, that the landscape archi- 
tect should be prepared to give advice on 
the siting, shape and colour of direction 
signs and the design and placing of street 
furniture. Finally, there is shrub and tree 
planting. In most of the items already 
mentioned above, the landscape archi- 
tect’s job is one mainly concerned with 
aesthetic considerations, but with plant 
ing he might also have to consider, in 
addition to amenity considerations, the 


need to plant to dazzle or to 
muffle sound. 

How does one encourage a greater 
interest in the engineering profession of 
landscape work? There are several 
ways—-from holding joint meetings with 
the engineering institutes, to the institute 
taking a greater part in such meetings as 
the Public Works Congress where most 
of the technical institutions co-operate. 
If we could have such joint meetings, I 
feel sure that not only would engineers 
learn about landscape architecture, but 
landscape architects would learn a lot 
about engineering. 


prevent 


It might not be inappropriate here to 
comment on a statement recently made 
by Mr. Basil Spence in his Presidential 
address to the RIBA. You may remember 
Mr. Spence suggested ‘a Higher Council 
of professions composed of the Presidents 
and Secretaries of the Civils, Structurals, 
Town Planning Institute, Institute of 
Chartered Surveyors, Institute of Land- 
scape Architects, together with the 
RIBA.’ Personally, I think this idea 
should be welcomed, but would suggest 
the Institution of Municipal Engineering 
in place of the Institute of Chartered Sur- 
veyors, and would suggest that the Coun- 
cil consists of two or three nominated 
representatives of each institution rather 
than the president and secretary. This 
suggestion is put forward mainly to 
ensure better continuity, as presidents of 


. 


* The date in italics refers to the issue of 
The Builder in which fuller details appeared. 

COUNTY OFFICES FOR TAUNTON.—Archi- 
tectural competition, organised by Somerset 
County Council, for County Offices at Park- 
st., Cann-st., Shuttern, Upper High-st. and 
The Crescent, Taunton. Assessors: The Hon. 
Lionel Brett, FRIBA; Mr. G. A. Jellicoe, 
FRIBA, and Mr. J. M. Richards, ARIBA. 
Premiums are £1,500, £1,000, £500. Open to 
registered architects resident in the UK. 
Designs by February 15, 1960. Last day for 
questions September 22, 1959. Conditions 
and instructions from Clerk of the Coun. 
Council, County Hall, Taunton, Somerset 
Dep. £2 2s. August 21. 

FLATS DEVELOPMENT, HALESOWEN.—Orga- 
nised by TC for 250 flats at Highfields. Asses- 
sor: Eric Lyons, FRIBA. Premiums £1,000 
with further £1,000 for additional premiums. 
Conditions from Town Clerk, PO Box 14, 
Council House, Halesowen, Birmingham, on 
dep. of £2. Entries by March 11. Nov. 6. 

COUNTY BUILDING, EDINBURGH.—Extension 
to County Building for Midlothian CC. 
Assessor: J. Wilson Peterson, CVO, ARIBA; 
premiums: 750, 500 and 350 gns. Conditions 
obtainable on dep. of £2 2s. by architects 
practising or resident in Scotland only from 
the County Clerk, County Buildings, George 
IV Bridge, Edinburgh, to whom designs must 
be sent by March 15. November 20. 

MEDICAL TEACHING CENTRE, CARDIFF. 
Competition arranged by the Board of 
Governors of the United Cardiff Hospitals 
and the Welsh National School of Medicine 
for architects resident in Great Britain. 
Northern Ireland and Eire to submit designs 
for a proposed medical teaching centre in 
Cardiff. Assessors are: Sir Percy Thomas, 
P-PRIBA; F. R. S. Yorke, FRIBA; J. H. 
Forshaw, CB, FRIBA, Provost A. Trevor 
Jones, MD, and Dr. A. R. Culley, CBE, MD. 
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some institutions change from 
year. 
The policy I am advocating 
summed up as follows: 
l. If a landscape 


engaged on an 


year to 
can be 


architect iS 

engineering work he 
should be prepared to advise on all 
matters relating to visual amenity 
and not let himself be looked at merely 
as a tree planter. 

2. The Institute encourage 
engineers to take a greater interest in 
landscape work, so that a higher stan- 
dard of design for amenity is 
where landscape architects 
engaged 
If it is accepted that a landscape archi 

tect’s duties are as widespread as I have 
indicated, the Institute should examine 
whether or not the training it is advo- 
cating and its examinations syllabus are 
wide enough to give new members of the 
profession sufficient understanding and 
knowledge of engineering works to carry 
out these duties. In my opinion they are 
not. 

This paper has been written with road 
works particularly in mind, but the 
general points relate to other types of 
engineering works which impinge upon 
the landscape, and it would seem advis- 
able for the landscape architect of the 
future to have a much greater knowledge 
of engineering works, or to encourage 
more engineers to take the Institute's 
examinations as a secondary qualifica 
tion. It may be worth while considering 
whether a special examination might be 
given for engineers—a ‘Certificate in 
Landscape Engineering "—-as parts of the 
present syllabus are appropriate to 
their work. 
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Competitions Open 


Premiums of £5,000 (to be merged with the 


fee), £3,000 and £2,000 are offered. Con- 
ditions from Mr. D. G. Morgan, secretary 
to the board of governors, United Cardiff 
Hospitals, Cardiff Royal Infirmary, Newport- 
road, Cardiff, to whom designs must be sent 
in by April 30, 1960. March 27. 

CATHEDRAL, LIVERPOOL. Competition 
arranged by the Liverpool Metropolitan 
Cathedral Committee for architects who are 
British subjects, Commonwealth citizens or 
citizens of Eire to submit designs for a new 
Metropolitan Cathedral of Christ the King at 
Brownlow Hill, Liverpool. Cost £1 million. 
Assessors: The Most Reverend J. C. Heenan, 
DD, Archbishop of Liverpool; Mr. Basil 
Spence, OBE, ARA, PRIBA; and Mr. David 
Stokes, FRIBA. Premiums: £5,000; £3.000: 
£2,000. Last day for submitting designs: 
August 3, 1960. For questions; December 15. 
Conditions from the Competition Secretary 
Liverpool Metropolitan Cathedral Commit- 
tee, 153 Brownlow Hill, Liverpool, 3. Dep. 
£2 2s. September 25 

SHOPPING CENTRE AND 
MOUTH.—Organised by Grangemouth BC. 
Assessor: G. Grenfell Baines, ARIBA. Pre- 
miums: £1,500, £750, £500. Conditions from 
Town Clerk, Municipal Chambers, Grange- 
mouth, Stirling, on dep. £2 2s. Designs to 
Town Clerk by February 17. Nov. 13. 


HOUSING, GRANGE- 


Calculations for Plywood 


‘Some Methods of Calculating the 
Bending Strength of Plywood,’ is the title 
of a report recently issued by the Timber: 
Development Association. Copies may be 
obtained, price 3s. 6d. each, from the 
headquarters of the Association, 2] 
College-hill, London, EC4 
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allows for a small or large bathroom, there is a 
Bilston Atlanta that will fit. Selected for 
the Design Centre, the Atlanta is made 
in five sizes. Every home owner will enjoy the 
bath that has the famous Bilston finish and 
durability, and the skilful design that makes 
the Atlanta the safest, most comfortable bath 
of all. The Atlanta costs no more 


than an ordinary bath. 


Flat bottom ;f Fittings 
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the Atlanta flat bottom helps to iS the Atlanta is supplied with or B AT a ’ 

prevent slipping . . . ensures comfort. . without overfiow ... with or witnout a 
Particularly suitable where a *; hand grip. The feet can be adjusted 


shower is to be fitted. / to accommodate all types of trap, 
Safety t including the Bilston ‘‘Wastefio"’ pre- @ Magna 


@ Atianta 


.}* fabricated waste, trap and overflow it 
the low sides make the Atlanta safer . trap unit. 
for young and old. It can be fitted hy Also available with the Bilston O.P. @ Cresta 
to give an overall height of only 16°. od Hand Grip specially designed to meet the @ Marina 
Taps 2 eds of the elderly or infirm. BILSTON-the bath °™* 
i¥ Colours rmaid 


4, 
‘¢’ the Bilston range includes. white or the exact SPECIALIS TS @ Bermuda 


i 
colour required for any decorative scheme. 


can be fitted centrally, or on 
either corner to facilitate 
installation and maintenance. 4% 
* 
a 
Re | Bilston Foundries Ltd. Bilston, Staffordshire. Illustrated literature is available on request 
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- A HOTEL with TV and 

+* radio in stereophonic 

in a 0 r sound for every room is to be 
bulit in Russell Square. The 


Walduck brothers, who 


* s jointly manage the family 
in eoneern that already has 
* eight hotels in the area, are 

calling it The President. 
As well as the lavish sound 
and vision effects, each of the 
450 rooms will have a bath. 
And below ground will be a 

garage for 80 cars. 


“It will be the biggest post- 
war hotel in London’ — 


Mr. Norman Walducktells me. 
The President will have eight 
y storeys and cost £1,000,000. 
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The Third Yerbury Foundation Lecture 


Research into the Interplay of Design and Production 


WHILE UNDOUBTEDLY a great deal more 
attention is now being paid to the prob- 
lems of the interplay of design and pro- 
duction, there is still in many quarters 
a lack of real appreciation of the serious 
problems which can arise from inadequate 
attention to the consequences on site of 
the design of materials and buildings. 
DR. J. C. WESTON, PHD, of the Building 
Research Station, stressed this point at 
the third in the present series of lectures 
on the relationship between design and 
productivity, sponsored by the Yerbury 
Foundation, at the TUC Building, Great 
Russell-street, WC1,; on December 3. Mr. 
R. M. Wynne-Edwards, OBE, MICE, was 
in the chair. Dr. Weston continued: 

The Building Research Station’s recent 
development of clay blocks provided an 
example of how reconsideration of the 
use of traditional material could lead to 
economies on site. These blocks are 
vertically perforated and enable a single 
leaf 9-in. wall to be constructed to give 
adequate thermal insulation and resist 
ance to rain penetration. In the develop 
ment of a new component of this type. 
however, it was important to know how 
much reduction in man-hours in laying 
could be expected and whether the im 
provement depended on the shape of the 
block. Clearly, in the development stage 
it was impracticable to produce sufficient 
blocks to enable full-scale trials to be 
made on an adequate scale. 

Techniques have been developed at the 
Station for doing small-scale production 
studies of new components of this sort, 
so that the design can be modified in a 
direction which seems most likely to be 
advantageous in site production. 
Basically, the trials involved the use of 
“test walls’ which required only about 
one-twelfth of the work of a house and 
they could be built under cover. It has 
so far been found that a test wall con- 
structed of the 9 in. x 9 in. x 3 in. block 
required only about 70 per cent of the 
time necessary for a wall of brick-cavity« 
facing brick, while the deeper block, 
9 in. x 9 in. x 4 in., took only 55 per 
cent. The savings relative to a wall of 
facing brick-cavity-clinker block were. 
of course, rather less. These studies 
enabled compafisons between alternative 
designs to be made reasonably quickly 
and it is now intended to extend the work 
to include recently developed blocks of 
even larger size (i.e. 134 in. x 9 in. x 3 in.). 

The way in which building materials 
or components are delivered to the site 
can also play an important part in improv- 
ing site productivity. The recent develop 
ment of packaged bricks illustrates this. 


Factory-Made Components 


The subject of prefabrication involves 
issues of concern to material producers 
building designers and constructors. The 
Station has made a special study of the 
part which factory-made components can 
play in house-building and from this 


general principles have emerged which 
should be considered by the designers of 
factory-made components if they are to 
play an effective part, at least in house- 
building. 


For this study, four distinct house 
types, having the same plan but incor 
porating a variety of factory-made com- 
ponents, were designed. The first type 
was of traditional design with cavity 
external walls in brick, plastered clinker 
block partitions and a strutted purlin 
roof. The second had storey height 
gypsum plaster panels as the load-bearing 
lining to an exterior wall of brick. The 
same panels were used for partitions. This 
gave essentially a dry finished interior 
except that the chimney breast and 
window reveals were plasteredign-situ. 
Since such panels do not “provide 
adequate sound insulation between dwell- 
ings, the party wall was of brick plastered 
in-situ. Trials were made of a technique 
for sticking plasterboard to the party 
wall instead of using wet plaster and this 
proved successful. 


Use of Room-Sized Panels 


The third design had external walls of 
hollow clinker blocks (nominal 18 in. x 
9 in. x 9 in.), stud and plasterboard parti- 
tion panels, and factory-made panels for 
floors and ceilings. A trussed purlin roof 
was used. Finally, the fourth type used 
room-sized panels of plasterboard. of 
timber framing as permanent internal 
shuttering to the external wall of no-fines 
concrete which was rendered externally. 
The first floor was cast on similar plaster- 
board faced panels. 


In all, over 400 of these houses were 
built in groups of about 30 of each type. 
ihese were on five sites in different parts 
of the country and on each site at least 
two types were built and in one case, all 
four. Detailed records of labour, 
material and plant requirements for each 
operation were recorded for all houses. 
This experiment showed clearly that the 
traditional construction was the cheaper 
but the stud and plasterboard panels 
showed a substantial saving in site labour 
costs. This was achieved at the expense 
of high material costs for factory made 
panels. It was found that, certainly for 
the range of components employed in the 
study, the material costs of factory-made 
components were substantially higher 
than those of the traditional items which 
they replaced. 

The cost of material formed a major 
part of the total cost and the savings in 
site labour which might have resulted 
from the use of such components were 
generally insufficient to offset the higher 
material,costs. That was not to say that 
such components need inevitably be more 
expensive, but the experience of the site 
problems gained suggested that the prob- 
lem of factory prefabrication was not as 
simple as it might sometimes appear. 


Philosophy of Prefabrication 


One of the main objectives in using 
factory-made components was to simplify 
the work on the site. In this investiga 
tion it was found that where factory 
made components were introduced into 
houses of otherwise traditional construc 
tion they often replaced only parts of the 
corresponding traditional operations. This 
meant that the number of operations re 
quired to complete the work, as well as 
the whole complexity of the process, was 
increased. To suit the demands of 
standardised factory production, the pre 
fabricated elements were limited to a few 
basic kinds, and much of the difficult and 
awkward parts of the work were left to 
the traditional processes. These features 
had their effect not only in slowing 
individual operations but also, because of 
the discontinuity of the work and the 
consequent increases in starting and stop 
ping, in tending to disrupt the whole flow 
of the production processes. 


It was clear that great care should be 
taken in design, that factory-made com 
ponents should replace the whole of a 
traditional operation, rather than leave 
a part to be completed at a dispropor 
tionately high cost, and that the aim 
should be to reduce the total number of 
operations. This philosophy of the use of 
prefabrication to simplify site work has 
led to an increasing interest in methods 
of construction using large concrete units 
which have so far been most highly 
developed in France, Sweden and the 
countries of Eastern Europe. Basically. 
the technique consists of erecting the 
building from room-sized concrete panels 
each weighing several tons. These forms 
of construction present considerable 
problems to the designer in connection 
with the joints of the panels to avoid rain 
penetration, and in the structura! design 
of the building. Equally, the erection of 
the building, the size of the individual! 
schemes and production run required for 
economic performance and the mainte 
nance of a steady rhythm of production. 
both in the factory and on site, give the 
constructors serious problems. Clearly 
this is a situation in which the separation 
between design and production cannot be 
preserved; the whole process from con 
ception to completion must be regarded 
as one continuous interlocked process. 


In the studies being made of these 
forms of construction it has been found 
necessary to produce detailed designs 
corresponding to those at normal work 
ing drawing stage and then to prepare a 
programme for the work to serve as a 
basis for estimating costs. This use of a 
programme as a basis for estimating the 
costs of new forms of construction seems 
the only satisfactory way of producing a 
realistic estimate; any attempt to base an 
estimate on normal unit rates is clearly 
inappropriate. 





A perspective of the scheme of mixed development planned by Myton Ltd., 
a member of the Taylor Woodrow Group, on a site between Upper Thames- 


street and the river alongside Southwark Bridge, in the City. 


is a ‘ Zidpark 
first fully automatic car park. 


On the left 


* garage for 500 cars, which, it is claimed, will be Britain’s 
The new office block is on the right. A 


public house and restaurant overlooking the Thames, a riverside walk and 


a petrol pump station are included in 
are C. Edmund 


Simplicity in Design 

In emphasising the importance of sim 
plicity in design, Dr. Weston quoted an 
actual example in which it was possible 
to observe a block of flats which had been 
designed in the normal way and then, in 
the light of experience gained on the erec- 
tion of the first block, the design had 
been modified. The block concerned was 
9 storeys high and included 45 dwellings; 
mainly maisonettes with a few flats. The 
basic construction was of in-situ rein- 
forced concrete walls with precast con 
crete floors. The original construction 
consisted of cross walls, together with a 
more or less continuous spine wall. This 
was later revised to a form of construc 
tion which was essentially cross wall with 
two short walls to provide longitudinal 
stability. 


Originally there were 12 different 
designs of floor slab with a total of 155 
units per block of 10 maisonettes. In 
the révised design, the number of types 
was reduced from 12 to 6, but the actual 
number of units was increased to 180. As 
originally designed, the continuity steel 
and the lifting hooks gave considerable 
difficulty in locating the floor slabs. Later, 
the loops were entirely removed, the posi- 
tion of the lifting hooks was changed and 
continuity was provided by bars let into 
grooves in the precast slab and grouted 
into position. The supports for the public 
balcony were located in a pocket, cast 
into the wall. The difficulty of handling 
the 10 ft. long units and of threading 
them over the dowells was considerable. 
Furthermore, lining up the _ individual 
units was very time consuming. In the 
new design, the unit was shortened and 
the four reinforcing bars were cast into 
position without any complexity in loca 
tion. The observations which were made 
on the site before and after the changes 
had been made to the design were very 
revealing; overall a considerable saving 
in time and cost was made. 


this £750,000 project. 
Wilford & Son. 


The architects 


Not only was it necessary, in approach- 
ing design in this way through ‘ costs in 
use,’ to consider heating and lighting, but 
it might be appropriate to look at the 
effect of the design on the organisation 
of the work which was to go on in the 
building. If, because of design, another 
clerk or caretaker or cleaner had to be 
employed, this could substantially add 
to the cost over the life of the build- 
ing. Economically, it was better to spend 
an extra £10,000 on a new building than 
employ another man at a cost of around 
£550 per annum. 
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Discussion 

MR. OLIVER J. COX, ARIBA, of the Archi 
tects’ Department, LCC, spoke of the 
architect’s responsibility in the matter of 
design and production. He had to express 
the needs of the building owner in appro- 
priate architecture and use his ingenuity, 
imagination and skill to bring the build- 
ing into architectural and technical terms 
which were appropriate to its time, and 
in some way add to the sum of human 
enjoyment. Without an understanding 
of the techniques and materials used in 
building and the advice he gave to the 
builder he was likely to be suspect. He 
wondered whether the architect suffered 
from excessive professionalism. If the 
situation was to improve, the architect 
had a duty to widen his attitude of mind 
and come down from his pedestal. It 
was important that the engineer, the 
architect and the contractor should col 
laborate together in the various stages of 
the building operation to produce some 
thing better than they were able to in 
isolation. 


THE CHAIRMAN felt that what was 
wanted was an integration of those who 
produced the design and those who 
carried it into effect. How could they 
design anything, he asked, if they did 
not know what material they were build 
ing with? This was a very important 
point. 


Replying to the discussion, DR. WESTON 
stressed the importance of communica 
tions in all building operations. In their 
education they shoula inculcate the right 
attitude of mind. All who took part must 
understand each other—not do _ each 
other’s job—but understand the part each 
played in the operation from the architect 
through to the contractor and from him 
to the building operative. 


Utilization of Space in Dwellings 
Report on All-European Basis 


AT THE THIRTEENTH 
ing Committee of 


SESSION of the Hous- 
the Economic Com- 
mission for Europe it was decided that a 
new report on an all-European basis 
should be prepared on the utilisation of 
space in dwellings. Three rapporteurs 
(Mr. M. B. Blackshaw, Superintending 
Architect for Housing, MOHLG, of the 
UK, Mr. P. Blokhine of the USSR, and 
and Mr. M. Lebegge of Belgium) were 
appointed to prepare it in close collabora- 
tion with the International Union of 
Architects, represented successively by 
Mr. J. P. Vouga and Mr. L. De Vestel. 

A questionnaire was drawn up to 
obtain data on the following matters :— 

(1) The current standards of room sizes 
and overall areas prescribed for low-cost 
housing; 

(2) The current regulations and codes 
governing ceiling heights, sanitary equip- 
ment, facilities for cooking and laundry, 
storage space, staircases and heating; 

(3) Plans of recently constructed dwell- 
ings covering the following types: 

(a) A dwelling on one floor (flat or 
bungalow) with one bedroom designed 
for an aged couple. 


(b) A flat in a block without a lift (or 
a two-storey house) designed for a family 
of four persons and built in 
area. 


an urban 

(c) A flat in a block served by a lift (or 
a two-storey house) designed for a family 
of five persons and built in an urban area. 


(d) A flat or a _ two-storey house 
designed for a family of seven persons. 

(e) A house designed for a family of 
five persons and built in a rural area. 

A complete description of the equip- 
ment installed by the builder and by the 
tenant and the mode of living for which 
the dwelling was designed was also 
requested. Replies to the questionnaire 
were received from 26 governments. 

The report, now issued in cyclostyled 
form, offers a thorough examination of 
the subject and includes several appen- 
dices, one reproducing some scores of 
plans submitted by governments. 

Copies of the report are obtainable 
from the Sales Section, European Office 
of the United Nations, Palais des Nations, 
Geneva, Switzerland, at the price of 
$1.50 (US) or lls. sterling. 
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‘Road delays eliminated’ 


SAY BRITAIN’S HAULIERS 


66Since fitting your Nylon Giants, 
our road delays have been eliminated ... using them 100% 
on our fleet of 400 wheels.99 


i — 








66Your 3-T Nylon Tyres surpass any other type. 
Our mileage averages range from 62,000 to 90,000 miles, 
nearly double mileage previously obtained.99 


—_ 





66 They have done at least twice 
the mileage, which is in fact 101,790. 


A magnificent performance.99 
Ne ee ed 





66... a performance that has far 
exceeded that previously experienced. 
We have had no premature failures.99 


-_— — —— 
a 
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it's a great vote of confidence founded on three years’ 
experience and millions of miles of punishing service. 
Everywhere in Britain, haulage men are turning to 
Goodyear 3.T Nylon Giants— because they have 
proved that these rugged tyres virtually eliminate 
roadside delays and cut cost-per-mile as never before. 


FROM NOW ON FIT 


Li! 


TRUCK TYRES by 


GOODFYEAR 
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rRAEK'O'S 


BROS. LTD. 





BUILDING CONTRACTORS 





CRAFTSMANSHIP 
THROUGH APPRENTICESHIP 


is our watchword and to do things finely and 
thoroughly is our endeavour. 


The FALKUS ORGANISATION 


has achieved in no small degree the satisfaction 
which derives from good workmanship and a 
worthy Clientele gives hearty assent. 


46 * BISHOPSGATE: E.C.2 


Telephone 
London Wall 1876 Bishopsgate 3381-4 (4 lines) 


Telegrams: 
“ Falbrowok, Spimark, London ” 
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County of London Development Plan 
Observations of the City and Borough Architects Society 


THE CITY AND BOROUGH ARCHITECTS 
SOCIETY have submitted to the London 
County Council the following observa- 
tions on the first review of the Adminis- 
trative County of London Development 
Plan, which is being conducted in accord- 
ance with the Town and Country Plan- 
ning Act, 1947. The Society states: 

Open spaces related to redevelopment 
areas.—The areas in various parts of 
London, suggested by the London County 
Council for comprehensive redevelop- 
ment areas, vary considerably in size and, 
having regard to obsolescent property ad- 
joining, appear somewhat arbitrary. Open 
space has been allowed at the minimum 
of 24 acres per thousand population, but 
the allocation of this seems to bear no 
relationship to existing large open spaces 
adjoining. This indicates that far more 
comprehensive areas of neighbourhood 
dimensions should be planned for re- 
development. 


Office Development 


Central London office development 
related to decentralisation of population. 

The greatest demand for office accom- 
modation is in central London and only 
a smaller number of certain firms are 
interested in office development on the 
perimeter of London. With the large 
decentralisation of population offered by 
the Plan, there is a tendency for the 
already overburdened London Transport 
at peak hours and motor car traffic into 
London to become infinitely worse. This 
suggests that considerably higher residen- 
tial densities should be permitted in these 
central areas to supply the offices with 
workers who would not travel such long 
distances to work or bring more cars into 
the central areas. In this connection it 
would be preferable to increase the 
present maximum residential densities 
which adjoin the central areas rather than 
to permit mixed office residential develop- 
ment on the scale permitted by the 
County Council which could in practice 
produce results giving excessive densities, 
i.e., more than 200 persons per acre, while 
lacking all amenities. 

There is also a case for some not in- 
considerable amount of commercial 
development, particularly offices, in areas 
about three to five miles outside the 
central area and that this should be 
acknowledged by suitable zoning. 

Overspill Policy.—There are large 
areas of obsolescent property which 
should not only’ be tackled by the Lon- 
don County Council but also by private 
developers and the Metropolitan 
Boroughs. In view of the latter not 
having sufficient powers to develop out- 
side the County, they have been pre- 
cluded from finding methods of rehous- 
ing the overspill. This has arisen from 
the London County Council's present 
policy of rehousing only 50 per cent of 
the overspill from slum clearance areas 
and refusing to accept any overspill from 
the redevelopment of other areas. 


Both private developers and the Metro- 
politan Boroughs are now faced with in- 
superable difficulties in regard to this 
question of rehousing unless the London 
County Council offer to rehouse 100 per 
cent of all overspill. 

Density—Residential.—The review pro- 
posals at the moment, in the main, con- 
firm the present zonings both as to the 
densities themselves and as to the areas 
defined for various zonings. Thus, no 
effect has been given to any experience 
gained in the meantime, although excel 
lent developments have been undertaken 
at high densities. 

The validity of the boundaries of the 
present density zones is challenged in 
that the density of existing housing on 
either side of a line is either much the 
same, or, in some cases, of an increased 
density in a lower density zone. 

The various zonings are, it is assumed, 
generally related to the London growth 
maps but the actual boundaries were 
determined by the proposed ring roads. 
These lines have lost their point now that 
the ring road proposals no longer have 
any force. Considerable adjustments 
could be made with the advantage where 
there is no change in the character of 
the areas as it exists, and jt is suggested 
that an intermediate density zoning 
should be introduced in this case. 


Areas Surrounding Parks 

Reference is made in the Abercrombie 
Plan to the areas surrounding the Parks 
being increased up to 300 ppa over 
reduced areas. A further point is made 
in that where a boundary coincides with 
a main road, there is a far greater reduc 
tion in density between the 200 and 136 
zones than in the case of the 136 and 
100 zones. The more expensive proper 
ties are located in the 200 zone and a re 
development in the 136 area on the other 
side of the road where a high density 
exists at present can only produce a re 
duced number of flats. When compared 
with the properties opposite, these flats 
would have to be let at an increased rent 
to offer an economic return. 
from these points it is 
that two additional zones 
should be incorporated in the Plan, 
namely 250 ppa around the Parks and 
166 ppa (or 170 ppa) generally on the 
line between the 200 and 136 ppa zones. 
This would allow for greater flexibility in 
redevelopment and a reduction in the 
present anomalies regarding land values 


Arising 
suggested 


and rent on either side of the boundary. 


Centres of the boroughs.—The Metro- 
politan Boroughs seem, at the moment 
to have little individual character and 
little to express their centres. It is 
suggested that small areas of high density 
zoning should be introduced at the centre 
of the various boroughs to take advan 
tage of the amenities to be found in 
those positions. This suggestion, together 
with the other of the decentralisation of 
office accommodation to these positions. 


would be something to give form to the 
metropolitan town. 

At the same time, some positive action 
should be taken to deal with the traffic 
problems at the centres of the various 
boroughs. So many of the new centres 
consist of shops and public buildings 
strung out along traffic roads. There is a 
strong case for diverting traffic and 
creating shopping precincts. 

Comprehensive redevelopment.—Much 
of the development since the war has 
taken place on a plot-to-plot basis without 
regard to large scale comprehensive plan- 
ning. There is a pressing need for more 
systematic comprehensive planning, par- 
ticularly in central London, to be able 
to give proper decisions on the present 
and future flood of applications for major 
development schemes. 

The need is greatest in the ‘ Central 
Zone’ and in view of the magnitude of 
the task, it is recommended that private 
consultants should be brought in to assist 
the LCC in order to concentrate all avail- 
able manpower. 

In addition, it is recommended that 
the Metropolitan Borough Councils as 
development authorities, should be 
brought into the planning process more 
than they have been in the past. This 
could be achieved by means of special 
planning committees with representatives 
of both the Borough Council and the 
London County Council on them. This 
special Committee might have delegated 
powers within certain financial terms of 
reference so that they can get on with 
the job on a team basis rather than as 
tends to happen at the moment, in a 
spirit of competition or opposition. 

Individual firms of architects engaged 
in preparing schemes for redevelopment, 
should also be required to satisfy the 
London County Council that due regard 
has been paid to the civic design aspect 
xf the application. Drawings should be 
submitted to show the proposed new 
development in relation to adjoining 
buildings and the effect of the street 
architecture, particularly in regard to 
scale and character. 

Traffic circulation.—Could not more 
be done to solve London’s traffic prob- 
lems by a more extensive application of 
‘one-way streets’ as adopted for Lower 
Regent-street and Haymarket? Could 
not a comprehensive scheme for the 
County of London be prepared by the 
LCC, as at present no particular authority 
appears to have the definite responsibility 
for putting forward comprehensive pro- 
posals of this kind which involve one-way 
street circulation? 

Library Design Committee 

A Joint Committee has been formed 
of members of the City and Borough 
Architects Society, and the Library 
Association, with the idea of publishing 
a manual on the technical aspects 
associated with the design and construc- 
tion of new central library buildings. The 
RIBA is also represented on it. 
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Town Planning Decisions 


Cafe with Living Accommodation Above ‘Not a 
Dwelling-house’ 


THE REFUSAL of the Hendon BC to permit 
the erection of a garage on land at the 
rear of 48 Cricklewood-lane, Hendon, was 
the subject of a recent appeal to the 
Minister of Housing and Local Govern 
ment. 

It was argued on behalf of the appellant 
that the proposed development was * per- 
mitted development ’ within Class I of the 
First Schedule to the General Develop- 
ment Order, 1950. Had the ground floor 
of No. 48 Cricklewood-lane been used for 
residential purposes instead of as a café 
the proposal, it was contended, would 
have been permitted development with- 
out any doubt. The residential accom- 
modation above the shop was incapable 
of being used separately from the shop 
and it was believed that the building 
could be classed as a ‘ dwelling-house ’ 
within the meaning of the Housing Act, 
1936, and therefore for the purposes of 
the General Development Order also. It 
had been said that the building would be 
detrimental to the amenities of No. 2 
Oak-grove, but the owner of that property 
was in fact in favour of the completion 
of the building and no other nearby resi- 
dents had objected to the proposal. 

In the Council’s opinion the appropriate 
building line was that which the adjoin- 
ing properties fronting Oak-grove ob- 
served and not that to which the flank 
wall of No. 48 Cricklewood-lane was 
built. While it was not suggested that 
the garage was in general harmful to 
amenity, it was, in particular, detrimental 
to the residential enjoyment of No 2 
Oak-grove, projecting as it did some eight 
feet in front of the line of the bay window 
of that house. The living accommodation 
over the ground floor of No. 48 Crickle- 
wood-lane was believed to be a ‘ flat” as 
defined by the Housing Act, 1936, and the 
garage was not, therefore, within the 
curtilage of a ‘ dwelling-house.’ It was 
admitted that if No. 48 Cricklewood-lane 
was a dwelling-house then the develop- 
ment was permitted under the General 
Development Order, 1950. 


The Inspector’s Report 


In his report to the Minister, the In- 
spector said that it would be quite im- 
practicable to let the residential accom- 
modation on the upper floors of No. 48 
Cricklewood-lane separately from the 
ground floor. In his opinion the building 
was a dwelling-house and, consequently, 
the erection of the garage was permitted 
development. With regard to the merits 
of the proposal, the Inspector saw no 
serious objection to the development and 
if permission was required he would 
recommend that the appeal be allowed. 

The Minister, in the course of his de- 
cision, states that he is advised that No. 
48 Cricklewood-lane cannot be regarded 
as a dwelling-house within the meaning 
of the Town and Gountry Pianning 
General Development Order, 1950. In 


these circumstances permission is re 
quired for the development under appeal 
The Minister agrees with the Inspector, 
however, that there is no serious objec- 
tion to the development, and he has 
therefore decided to allow the appeal. He 
accordingly grants permission for the 
erection of a garage on land to the rear 
of No. 48 Cricklewocd-lane in accordance 
with the submitted plans. 


Use of Building for 
Light Industry 


A DETERMINATION of the Woking UDC 
under section 17 of the Town and 
Country Planning Act, 1947, that the use 
of a building at the rear of premises at 
Chertsey-road, Woking, as a light indus 
trial building would constitute develop 
ment within the meaning of the Act and 
that the formal consent of the Council 
is necessary before the development may 
be carried out, has been considered by 
the Minister of Housing and Local Gov 
ernment on appeal. 

The building in question is a single 
storey brick structure with a corrugated 
asbestos roof and has a floor area of 
about 1,300 square feet. Both parties 
agreed that it was erected in 1947-48, 
following the granting of interim 
development consent for a garage and 
store. The parties also agreed that there 
was no fixed machinery and no work 
benches in the building and that the 
only power supply was one 5-amp. plug. 

It was submitted on behalf of the 
appellant that right from early in 1948 
the garage part of the building (about 
one-fifth of the area) had been used 
intermittently for the cutting, thread- 
ing and welding of steel pipes and the 
fabricating of plant and fittings for 
heating and ventilating systems. Port 
able plant and machinery had been used 
and the work had been done on about 
150 days a year. This industrial use had 
caused little noise and no nuisance and 
had been carried on without complaint 
from neighbouring residents and without 
let or hindrance by the Council. The 
building, it was submitted, had therefore 
acquired a deemed permission for light 
industrial use. All the appellant wished 
to do was to continue this intermittent 
use of part of the building, and he had 
made the section 17 application solely 
to put the matter on a proper basis. 

For the local planning authority it was 
stated that the building had been 
inspected on three occasions within the 
previous four months and at none of 
these inspections was there any evidence 
of any industrial use. Nevertheless, they 
were not prepared to deny that part of 
the building might have acquired an 
industrial use right over the years, but 
this use was only occasional and related 
to only about one-fifth of the floor space. 
It was entirely ancillary to the pre- 
dominant use as a store and it could not 


possibly substantiate a claim that the 
whole building now possessed a deemed 
permission for light industry. 

The Inspector, in his the 
Minister, stated that the existing use of 
the building was predominantly a storage 
one, with an ancillary industrial use <for 
abcut one-fifth of the floor space. The 
storage use was the original permitted 
use, while the ancillary industrial use, 
having been in existence for the past ten 
years, had acquired a deemed permission 
and was not within the scope of section 
17 of the Act. The application related to 
the use of the whole building for light 
industry. This would definitely be a 
material change of use, constituting 
development for which planning permis- 
sion was required and he recommended 
that the appeal be dismissed. 

The Minister states that he accepts the 
Inspector’s findings and recommenda- 
tion and therefore determines that the 
use of the whole of the building for light 
industry would constitute development 
within the meaning of the Act and that 
an application in respect thereof is 
required, 


report to 


Petrol Filling Station at 
Eastbourne Allowed 
THE ERECTION of a petroi filling station 
on residential land on the western side 
of King’s-drive, Eastbourne, permission 
for which had been refused by the East 
bourne County Borough Council, has 
been approved by the Minister of Hous- 
ing and Local Government on appeal. 

The site is adjoined at the rear by the 
back gardens of 1, 3, 5 and 7 Framfield- 
road, and | and 3 Westtfield-road, which 
form part of the Rodmill residential 
estate. Development on the western side 
of King’s-drive is predominantly residen- 
tial, while the land on the eastern side 
of the road is undeveloped. 

The appellants said that the proposed 
Grade I station, of high standard design 
and layout, would be developed by the 
Esso Petroleum Company and leased by 
them to a tenant, subject to strict 
covenants regulating hours and mode of 
operation. There would be no _ noisy 
work, only running repairs, and no 
residential staff or sales of diesel oil. 

The site was superb for the purpose and 
capable of serving the needs of the 
residential community and passing trattic, 
particularly of motorists leaving East- 
bourne for the fringe residential areas in 
the evening. No residential property 
faced the site and land on the north and 
south was unbuilt on. It was denied that 
neighbouring residential values would be 
depreciated. 

King’s-drive was the only main traffic 
route out of Eastbourne not served by a 
first-class petrol filling station. Only one 
other came within that category—the 
Crossways Station on A.22 over a mile 
distant. The council’s agricultural 
objection, it was submitted, was incorrect 
as the site was allocated in the develop- 
ment plan for residential purposes. 
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(UL) BLANKET ayrcounst 


ce 


BCL Blanket Dampcourse (0-005” thick BCL polythene film) Geo. Wimpey & Co. Ltd. make extensive 
is the answer to the problems of moisture penetration into use of BCL Blanket Dampcourse. This 
concrete house-rafts. It stops water rising through the raft picture, taken with their kind permission, 
into the house and, by preventing water-absorption by the shows the film laid in position before the 
concrete, removes the danger of the raft being damaged by concrete is placed. 

frost or sulphate. 


BCL Blanket Dampcourse is 


; — : , For further information, 
—waterproof—virtually eliminates moisture-absorption send today for a copy of 
by the concrete ; the free illustrated 


booklet, “‘BCL Blanket 
Dampcourse’’, which 
—tough and flexible—will not easily break or tear when incorporates a report on 
being laid ; the tests carried out with 
—very easy to handle—the film is light in weight and is this material by the 
simply laid over the fill before the concrete is Industrial Research Lab- 
placed ; oratories of the City of 
—cheap—the film costs less than 11d. per sq. yd. Birmingham Public 
delivered to site U.K. Works Department. 


(1) BRITISH CELLOPHANE LIMITED® essric suns ovisio 


“a HENRIETTA HOUSE, 9 HENRIETTA PLACE, LONDON, W.1. MUSEUM 8311 


*a member of the Courtaulds group of companies 


To: BRITISH CELLOPHANE LIMITED, Plastic Films Division, 


Henrietta House, 9 Henrietta Place, London, W.1. 


Please send me, free of charge and without obligation, your booklet “BCL Blanket 
Dampcourse”’... Please tick 
as appropriate 


—rotproof and chemically inert—will not break down 
or lose efficiency ; 


Please ask. your representative to.call 
NAME 
ADDRESS 


— a | 
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Announcing ... 


"PYRESTOS" 
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WDM 


“ PYRESTOS ” is now available with a very high grade, 





light reflecting surface. This surface car be used as a finish 
without need for further decoration, particularly for factory 
ceilings and for linings in general. ““ PYRESTOS ” WHITE 


also serves as a primed board for further decoration. 


%*% ©“ PYRESTOS” WHITE. The important Spread of 
Flame Classification | remains unchanged. 

%* “PYRESTOS” and “ PYRESTOS” WHITE is the 
only wood fibre insulation board which can be cut, bevelled, 
grooved, machined, etc., on the site, without its fire retardant 
properties being impaired. This is because the boards are 


pressure impregnated, to render them completely flameproof. 


* ~“PYRESTOS” and * PYRESTOS” WHITE is dis- 
tributed entirely by stockists throughout the country, and 
is available in three thicknesses : — 


fa” (4" full), 44° (3" full, 43" C2" full. 


Write for samples, prices and literature to : — 


BOARD PROCESSORS LIMITED 


LEYBORNE WHARF, HORTON BRIDGE ROAD, WEST DRAYTON, MIDDLESEX 


Telephone : West Drayton (W.E.3) 4021 
Telegrams: ‘PYRESTOS,’ West Drayton, Middlesex 
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A petrol filling station was an appro- 
priate use in a residential area. The type 
to be erected would not detract from the 
amenities and would serve and be wel- 
comed by local residents. The council 
had recently permitted the erection of a 
petrol filling station in a similar position 
on their own Langley Estate. 

The council, in their reply, agreed that 
the reason for refusal on agricultural 
grounds was admittedly incorrect, as the 
site lay in an area allocated for residential 
use. The council’s main objection was 
on amenity grounds: that the proposal 
would introduce a commercial element 
into an almost exclusively residential 
district. 

The site, they submitted, was near good 
residential properties in Framfield-way 
and Westfield-road, whose occupiers 
would suffer from the noise inseparable 
from a petro! filling station. With the 
development of adjoining vacant land 
more houses would adjoin the site. Many 
owners had been attracted by the quiet 
residential character of the area. 

The Council’s view that the most 
appropriate development for the site was 
a continuation of existing residential 
development was strongly supported by 
local residents. There was no proved 
need for further petrol stations, and the 
existing fifty-five in the borough provided 
adequate facilities. No request for petrol 
facilities had been received other than 
the appeal application. The possibility 
that the Esso company were not well 
served did not justify approving the pro- 
posal. 

Representations were made on behalf 
of 84 local residents and the Crossways 
Service Station, Ltd., opposing the pro- 
posal on grounds of detriment to residen- 
tial amenities, potential traffic danger 
and lack of need. 


Question of Need 

In his report to the Minister, the 
Inspector considered that on the question 
of need the appellants had proved their 
case. Throughout the whole length of 
King’s-drive—a recently improved road 
which already carried a considerable resi- 
dential population with more develop- 
ment in progress—there was no filling 
Station. In his view the amenity issue 
was the backbone of the Council’s case, 
and they had an understandable desire to 
protect local residents from the intrusion 
of any commercial use. 

There was undoubtedly a substantial 
volume of opinion against the proposal, 
but only a very small number of residents 
would be materially affected. Most closely 
affected were the occupiers of 1, 3, 5 and 
7 Framfield-road. While sympathising 
with their objection, the Inspector con- 
sidered that if the site were provided with 
a proper screen of trees and shrubs and 
a good layout they would not suffer so 
great a loss of amenity as now envisaged. 
The present roar of main road traffic 
might even be lessened. 

From the Council's omission of poten- 
tial trafic danger in their grounds of 
refusal, the Inspector assumed that they 
did not regard this as sufficiently impor- 
tant to include as part of their case. In 
view, however, of the evidence given on 
behalf of residential objectors he had 


considered this aspect and concluded that 
the weight of evidence was in favour of 
the appellants. The Inspector recom- 
mended that the appeal should be 
allowed. 

The Minister accepts the Inspector's 
recommendations. He has accordingly 
decided to allow the appeal and to grant 
permission for the erection of a petrol 
filling station on the land, subject to the 
following conditions: 

(a) The siting, design and external 
appearance of the buildings and struc- 
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(ures, and the means of access from the 
site to the highway, shall be as may be 
agreed with the local planning authority 
or, in default of agreement, as shall be 
determined by the Minister; 

(b) A screen of trees and shrubs shall 
be planted along the northern, western 
and southern boundaries of the site in 
accordance with a scheme for such 
planting as may be agreed with the local 
planning authority or, in default of agree 
ment, as shall be determined by the 
Minister. 


The Week in Parliament 


THE FOLLOWING answers to questions 
were given before the Christmas recess. 
Parliament reassembles on January 26. 


Dartmoor Prison Inquiry 

In a written reply on December 17, mr. 
VOSPER, Under Secretary, Home Office, 
announced that the Home Secretary had 
concluded that it would be desirable to 
have a public inquiry into the proposal 
to site a new prison on Dartmoor and 
an announcement would be made in due 
course about the arrangements for it. 


The Stanhope Gate Lodges 


MR. WYATT asked the Minister of 
Works on December 17, why one of the 
ludges at Stanhope Gate, Hyde Park. had 
been destroyed; what consultation took 
place beforehand with the Fine Art Com 
mission; and what was the intention for 
the other lodge. 

LORD JOHN HOPE wrote in reply: ‘In 
connection with the Park Lane Improve 
ment Scheme it is necessary for both 
lodges at Stanhope Gate to be removed. 
They were extensively altered in Vic 
torian times and are not now considered 
of sufficient merit to justify the very con- 
siderable cost of re-erection, nor would 
it be possible to continue to use them as 
lodges. The Royal Fine Art Commission 
were consulted, and at first suggested the 
re-erection of the lodges within the new 
park boundary. but in view of the con 
siderations I have mentioned the Commis 
sion did not press the point.’ 


Houses Built for Slum Clearance 


MR. SYMONDS asked the Minister of Hous 
ing and Local Government what was the 
number of houses built by local authori- 
ties from January, 1958 to October 31, 
1959 for slum clearance. 

MR. BROOKE wrote in reply on December 
17: ‘Information is not yet available for 
October, 1959, but local authorities have 
notified me that 82,916 of the houses com 
pleted between January 1, 1958 and Sep 
tember 30, 1959 have been built for slum 
clearance purposes.’ 


Rating of Plant and Machinery 


MR. IREMONGER asked the Minister of 
Housing and Local Government on 
December 17 for a further statement 
about the rating of plant and machinery. 

MR. BROOKE wrote in reply: ‘I have 
now been able to consider the difficult 
issues which arise upon the report of the 
Ritson Committee; and I have it in mind 
to make a new Order operative from 


April 1 next. The new order being pre 
pared is on the general lines of the revised 
statem@ént prepared by the Ritson Com 
mittee ‘and published as Appendix I to 
their report. 

‘I know that industrialists attach 
importance to the majority recommenda 
tions of the Committee which would 
exclude certain types of plant and 
machinery from the order; but I am 
advised that under the existing statutory 
provisions such a limitation would not be 
lawful. Seeing that the existing order 
dates from 1927 and new types of plant 
and machinery developed since that date 
escape their share of rates until listed, 
and in the light of the various other 
improvements which the committee pro 
posed, I do not think it would be right 
to defer longer than necessary the mak- 
ing of a new order. 

*But when an opportunity of legisla- 
tion occurs I shall be disposed to con 
sider favourably amendments of the law 
which would make possible a limitation to 
exclude small movable plant and 
machinery so that a Satisfactory and 
effective definition on these lines could 
be sought, and would carry into effect 
also the recommendation in paragraph 51 
of the report.’ 


Law Report 


Court of Appeal. Befo-2 the Master 
of the Rolls and Lords Justices 
Romer and Sellers 


Stay of Proceedings against Taylor 
Woodrow set aside. Terrapin’s win 
Appeal. 

THE COURT OF APPEAL on December 18 set 
aside an order of Mr. Justice Vaisey stay- 
ing proceedings against Taylor Woodrow, 
Ltd., in an action being brought by Terra- 
pin, Ltd., in the High Court. 

Taylor Woodrow, Ltd., are defendants 
with their subsidiaries, Builders Supply 
Co. (Hayes), Ltd., and Swiftplan, Ltd. 
Terrapin are alleging breach of confidence 
in relation to information concerning cer- 
tain types of prefabricated buildings. 
Mr. Justice Vaisey held on December 8 
that the statement of claim disclosed no 
cause of action against Taylor Woodrow, 
and accordingly stayed proceedings 
against them. 

The Master of the Rolls (Lord Ever 
shed) and Lords Justices Romer and 
Sellers allowed Terrapin’s appeal from 
that decision, and awarded them half 
their costs of the appeal. 





IN SEPTEMBER each year the Ministry of 
Works conducts a census of apprentices 
employed by firms in the construction 
industries and by local authorities in their 
direct labour forces. A preliminary 
analysis has been made of the information 
so far received from contractors in 1959, 
and the results of the 1958 census have 
been analysed in detail. The more inter 
esting figures are contained in the 
accompanying tables. Some brief details 
were given in a recent issue. 

Apprentices employed by Contractors. 

About 13,000 fewer craftsmen (includ 
ing apprentices) were employed in the 
construction industries in 1958 than in 
1957. The total number of men employed 
fell proportionately that craftsmen 
continued to represent about 60 per cent 
of the total labour force. In 1959 about 
15,000 more men in total were employed 
than in 1958. Figures for craftsmen are 
not yet available. 

The number of apprentices in training 
fell from 98,000 in 1957 to about 94,000 
in 1958. This reduction of 4,000 was 
entirely among boys with written inden- 
tures; the number of boys in training with 
verbal agreements changed little. For 
1959 it is provisionally estimated that 
there is no significant change in the total 
number of apprentices employed but that 
the number of boys with written inden 
tures has increased. 

The reduction in the number of boys in 
training in 1958 was closely propor 
tionate to that in the craft force, so that 
on average | apprentice was still being 
trained for every 6 craftsmen employed. 
There was a fall in the number of appren 
tices in training in most of the main 
crafts, but in general 1 apprentice was 
being trained for every 7 craftsmen. It 
is estimated that the boys in training 
might be adequate to maintain the exist 
ing craft force, but as only about half 
of them have written indentures these 
boys alone would not normally be suffi- 
cient for the purpose. 

Only 40 per cent of the firms in the 
industry were training apprentices and 
Only 20 per cent are training boys with 
written indentures. More small firms 
were training boys.-btut also showing a 
greater tendency to make use of verbal 
agreements only. It is’ estimated that 
about half the small firms who do not 
employ apprentices were normally 
engaged upon repair and maintenance 
work. Most bigger firms are training 
some boys, but relatively fewer: on 
average they have only 1 apprentice for 
every 16 fully-trained craftsmen. 

Specialist sub-contracting firms, on the 
whole, are training enough boys to main- 
tain their own craft force. 

Apprentices employed by local authori- 
ties. The number of craftsmen (includ- 
ing apprentices) employed by local 
authorities rose by 4,300 from 1957 to 
1958. Yet the number of apprentices 
remained unchanged at 5,700 despite this 
increase in the craft force. There is now 
only 1 apprentice to every 12 craftsmen, 
against 1 to 11 in earlier years. This 


SO 


allows only for an extremely low wastage 
from the craft force of 14 per cent per 
annum. 

Only 40 per cent of the local authori- 
ties with construction forces are 
training apprentices. This is similar to 
the figure for contractors; but local 
authorities employ a far higher propor 


also 


THE BUILDER 1960 


January | 


Census of Building Apprentices, 1958-59 


tion of boys with written indentures (86 
per cent) than do private firms. Authori- 
ties with the largest labour forces seem to 
have the best record for training appren 
tices. About 80 per cent of the men 
employed by local authorities are 
employed on repair and maintenance 
work. 


CONSTRUCTION 


TABL 


£1 


Number of craftsmen and apprentices employed by Contractors and Local Authorities 





Number of 
firms 
employing 
apprentices 


GREAT BRITAIN 


indentu 


By CONTRACTORS (Thousand) (Thousa 
1957 28-4 49°7 
1958 44-8 


1959 


27-0 
Not available 
Number of 

authorities 

employing 

LOCAL AUTHORITIES apprentices 
1957 Not available 

1958 0-6 


By 


Number of Apprentices* 


With written 


48-57 


Total Total 
number of number 
craftsmen of 
employed firms{ 


With verbal 
res agreements 
nd) (Thousand) 
69 -{ 
66-1 
Not available 


(Thousand) (Thousand) 
48-5 674°7 


49-6 
46:3 


661-9 
Not available 


Total number 

of authorities 

with building 

labour forces 
i-s 
1-5 





There are slight variations in the apprenticeship schemes run by different industries 


This figure includes the boys on for 
apprenticeship 


? Firms not employing operatives are excluded 


probation 


TABL 


Number of craftsmen and apprentices employed by 


written indentures the majority are accepted for 


E 2 


Contractors analysed by size of firm 





GREAT BRITAIN 


Crafts- 
men 


Cratts- 
men 


Appren- 
tices 
Number of operatives | (Thous.) | (Thous.) 
employed by firms : 

1- 10 151-3 
281-4 46 
137-7 16 
42-0 3 
62:3 3 


27 141-9 
280 


li- 99 1 
133-5 
1 
3 


100-499 
500-999 
1,000 and over 


44 
62 


TOTALS 674-7 98-2 661-9 


(Thous.) 


Total 
number 
of firms 
employ 

ing 
appren 
tices 


Number of fully 
trained craftsmen 
for each apprentice 


Total 
number 
of firms 


Appren- 


tices 1957 1958 1958 


(Thous.) 


50,032 
14,620 


16,520 
9,302 
990 
94 

63 


94-4 26,969 





Firms not employing operatives are excluded 


, TABLE 3 


Number of craftsmen and apprentices employed by Contractors analysed by crafts 





1957 


GREAT BRITAIN 


Craftsmen |Apprentices) Craftsmen 


CRAFT : 
Carpenters and Joiners 
Bricklayers 
Slaters and Tilers 
Plasterers 
Painters 
Plumbers and Glaziers 
Masons 
Heating and Ventilating Engineers 
Electricians 
Other crafts 


TOTALS 


(Thousand) (Thousand) (Thousand) (Thousand) 
161°4 27 157-§ 25 


Number of 
fully trained 
craftsmen for 

each apprentice 


1958 


Apprentices) 1957 1958 


14 110 
it 
30 
132 
5$ 
: 
17 
$3 
84 
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Sooner or later 
SPECIALIST ADVISORY SERVICE BACKED BY pee tat 
37 YEARS’ EXPERIENCE YOU'LL be thinking of 


MEO 


METAL FIXING 


Aeoustiec and 
Thermal Insulation 


Here are the Boards for the job— 


STRUCTURAL | 
INSULATION 





UNEFEX The versatile partition, insulation and roofing panel 
rl 


manufactured from selected flax shives. It provides its 
own insulation when used structurally. It can be 
used either as a core faced with veneer, asbestos-cement 
hardboard, kraft paper, etc., or in its natural state. 


ACOUSTILES 


SOUND 
ABATEMENT 








i ee ae 1? INSULATION BOARD An homogeneous, low 
] 5 is | \ j density, wood fibre board. Ideal for thermal and 
sound insulation, 


INSULATION 
HARDBOARD A quality board with high moisture 
resistance, great tensile strength and low weight. 


SUSPENDED 


CEILINGS 
3’4” MODULE 


cron ener yaw complete service BITUMEN-BONDED INSULATION BOARD 
from the drawing board to Especially useful where dampness exists or condensation 


i j j bi rise. The Board With The Built-In Vapour 
the finished job’. Your enquiries — 


Barrier. 
are invited on any problem 


: , Write or phone for further details and technical information to: 
relating to the above items. wet 1 


GLIKSTEN BUILDING MATERIALS 


; 3 , E15 Tel.: AMHerst 3300 
MERC HANT ] RADING (COMPANY we Carpenters Road, London e 
EFFINGHAM HOUSE ARUNDEL STREET, STRAND, LONDON w.c.2 


TEMple B 


Liverpool Office: 
87 Lord Street Tel.: Central 3441 
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highly resistant to corrosion, and no maintenance to ensure their long life. Hiduminium rain- 
water fittings do not rust nor stain surrounding wae en 





Manufactured by 


elephone: Slough 24431 
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The Use of 


Brickwork 
Professor Harper on the Architect's 
Requirements 
From our Special Representative 


\ CONSIDERABLE FALL in demand for tradi- 
tional brickwork was forecast by PRO- 
FESSOR DENIS HARPER, B ARCH, FRIBA, Pro- 
fessor of Building in the Division of Civil 
Engineering and Building, the University 
of Manchester, at the Brick Development 
Association's Ashorne Hill Course. ‘In 
another twenty years,’ he said, ‘there 
may be little bricklaying as we know it, 
except that associated with ageing brick 
buildings and their extensions.’ 

Professor Harper’s lecture, which was 
almost certainly the highlight of the two- 
day meeting, had a marked effect on his 
audience. He did, however, under ques- 
tioning, admit that in order to put over 
his case he had exaggerated some 30 per 
cent of it. But he stuck by the remain 
ing 70 per cent. 


Some Challengers of Brick 

Separating fact from fiction, it is 
apparent that Professor Harper has been 
influenced, to some extent, by what he 
has heard and seen going on at Research 
Panels. One presumes that much of this 
relates to the big and spectacular build- 
ing programmes in the centres of large 
cities. To illustrate the point a number 
ot slides were shown featuring recent 
building developments such as the new 
pavilion in Rome, built for the Olympic 
Games, the LCC flats at Roehampton and. 
what was more significant, the centre of 
Rotterdam (in a country almost the spiri- 
tual home of:bricks) where very little if 
any brickwork was visible. 

Since the war, said Professor Harper, 
there had been a marked trend towards 
the curtain wall type of construction 
the pre-stressed concrete frame with in- 
fillings of non-traditional material. It 
was easy to apply and quick to erect. 
More and more, work was being trans- 
ferred from the site to*the factory bench, 
and wet processes were being replaced 
bv dry. Greater attention was also being 
paid to tensile strength. 

He thought that the increasing com- 
plexity of new materials was causing some 
confusion to the architect and many con- 
crete buildings had failed because not 
enough was known about this type of con- 
struction. But brickmakers should not 
be too complacent about this because 
as time went on these problems were 
being solved and the techniques de- 
veloped. 

The brick industry, he went on, had to 
do a great deal of re-thinking. In past 
centuries brick had been used as a struc- 
tural material but he doubted if it had 
much future as a load bearer. The 
emphasis in the building industry on pro- 
duction.and the rising costs of labour and 
materials favoured the advance of pre- 
fabrication methods, to which, if it were 
to continue to exist, the brick would have 
to be adapted. 

“warchitects were not now thinking in 
terms of bonding. In fact the architect 
of the future would almost certainly be a 


different type of person. As the pro- 
duction engineer is having a greater share 
in design, so the architect is thinking 
more about technological methods and 
losing his sentiment for traditional brick- 
work. 

To keep brick in the picture, new units 
had to be produced. They should be 
designed for fairface, be easy to keep 
clean, weatherproof, of improved thermal 
insulation, less porous and capable of 
being mechanically handled, and some 
attempt had to be made at modular co- 
ordination. One of the future uses for 
clay, he thought, would be as an infill 
panel. The emphasis was going to be 
placed on appearance rather than 
strength. 

In the years to come the designer would 
have to offer higher standards of com- 
fort and more economy in maintenance. 
It was possible that, like present-day cars, 
the home of the future would not be 
built to last for anything like the number 
of years we had come to accept. He fore- 
saw a design amalgam of the prefabrica- 
tion technique, advanced _ structural 
geometry and elemental surface. 

‘In what,” asked a questioner, * would 
Professor Harper have his own home built 
at the present time?’ 

‘In brick,’ came the reply, ‘but that 
would only hold good for twenty years.’ 


LMBA 


Mr. Pearce on Suicidal Folly 
of Cut Prices 


SPEAKING AT a Northern Area luncheon in 
his honour recently, the President of the 
LMBA, MR. K. J. PEARCE, TD, FIOB, 
referred to the Chancellor of the 
Exchequer’s appeal for the lowering of 
prices. He said that the building industry 
would certainly wish to give it support. 
‘I want to take this opportunity,’ he con- 
tinued, ‘ of referring to the cost of build- 
ing—and let me make it clear that I am 
not talking of * building costs.” 

Building costs’ comprise the costs 
of running our own businesses, while the 
“cost of building” refers, as the words 
indicate, to the cost of building any speci 
fic structure. Until shortly after the war 
the National Federation inyited a well- 
known firm of accountants to investigate 
the building costs of firms of all kinds 
throughout the country to enable us to 
negotiate the new National Schedule of 
Daywork Charges with the RICS, most 
of us had only a hazy idea of what these 
costs were. 

Mr. Pearce continued: ‘There are 
many who say that for far too long the 
cost of building has been too low. A fair 
economic return to the builder is essen- 
tial for several reasons. It is primarily 
in the best interests of the client, for a 
contract secured at too low a price will 
not bring the best result; there must be a 
sufficient return to allow a sum to be 
ploughed back for improved plant, 
machinery, methods and techniques. 

‘Continued talk about a reduction in 
the cost of building encourages the 
Government Financing Departments to 
set a low target for tenders and to refuse 
grants unless lower prices are obtained. 
This lead and this atmosphere causes 
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prospective building owners to consider 
holding up their schemes until prices fall. 
Whilst continuing to do all we can to 
reduce building costs, let us make the 
position clear and stop people from talk- 
ing about reducing the cost of building. 
If the building owner wants to reduce the 
cost of building he can easily do it him- 
self by following the methods set out in 
the Code of Tendering Procedure.’ 


Basic Materials 
Increase in Building Price Index 


THE BASIC MATERIALS index rose provi- 
sionally by 0.4 per cent in November. 
Raw rubber, after falling in price in 
October, rose sharply in November, while 
copper, zinc and raw cotton again showed 
increases. The provisional index for all 
mahufactured products rose by 0.1 per 
cent. 

The November wholesale price index 
issued by the Board of Trade for all 
building and civil engineering materials 
at 145.2 showed an increase of 0.2 per 
cent from the figure for the previous 
month. The house-building materials 
index for November at 144.2 showed an 
increase of 0.4 per cent, the figure for 
the previous month being 143.8 (June 30. 
1949 = 100). 





Commodity Oct... 


1959 


Nov 
1959 
Coal 


140-9" 140-9* 


Slates 136°1 1361 
Refractory goods, including 


bricks 126-7 


127 


Non-refractory 
cluding bricks 


goods, in- 
110-8 iit 


Building bricks, common 
other than fletton, ex- 
works 


Building bricks, fletton com- 
mon, delivered 


Glass (other than containers) 


Cement, delivered 115-3 115 
Cast stone and cast concrete 


products 102-4 102 
Synthetic resins and plastic 
materials ; 90-0 90 
Paint for building and 
decorating 108-7 108 


Steel sheets 126°1 126 
Aluminium and aluminium 

alloy products (extruded 

and drawn) 
Galvanised cisterns, tanks 
and cylinders 


Home-grown hardwood 104-9 


Wallpaper 119-8 119 


Aluminium, virgin § ingot, 
delivered ; 


115-4 115 


Copper, ex-ship, wharf or 
Lead, ex-ship, 
warehouse , 


wharf or 


Zinc, ex-ship, 
warehouse 


wharf or 


Imported hardwood, ex-yard 
or wharf 

Imported plywood (delivered 
to consumers) 

Imported sertneee® 
(delivered to consumers 96:8 





* Provisional 





Lighting the Drawing Office 


Importance of Design and Installation 


DRAWING OFFICE LIGHTING requirements 
and the results of a recent survey were 
the subject of a joint paper presented at 
s meeting of the IHuminating Engineering 
Society in London on December 8, by MR. 
J. B. COLLINS, BSC, AMIEE, FIES, and MR. 
F, J. LANGDON, BA, DPHIL. Four privately 
owned and six government department 
drawing offices were studied for the pur- 
pose of estimating the © satisfaction 
afforded by lighting. Offices using 
general lighting supplemented with local 
lamps-on the board were compared with 
others using general lighting only, and 
those lit by fluorescent lamps were com- 
pared with others using tungsten fila- 
ment lighting. In the course of the user 


survey, the natural and artificial light- 
ing of the offices was measured and its 
quality appraised by lighting specialists. 
Results from this evaluation were com- 
pared with the conclusions derived from 
the user survey. 

The best drawing office, from the stand- 
point of lighting, is a purpose-designed 
structure of regular and simple form; 
adapted buildings rarely giving complete 
satisfaction. Large areas of window 
glazing do not necessarily produce the 
best daylighting, but may give rise to 
giare and poor distribution of light. For 
an office of any size, top lighting is essen- 
tial unless the occupants of some part of 
the office are to work permanently by 


International Documentation 
Election of CIB Officers 


THE INTERNATIONAL COUNCIL for Building 
Research, Studies and Documentation 
(CIB), the international non-governmental 
organisation in which institutes and 
experts of practically all European and 
several non-European countries work 
together, recently held its third general 
assembly and elected a new executive 
committee. The new president is Dr. 
F. M. Lea, the director of the Building 
Research Station at Garston. Prof. V. I. 
Ovsyankin, the vice-president of the 
Academy of Building and Architecture in 
Moscow, was elected vice-president and 
the director of Bouwcentrum in Rotter 
dam, Mr. J. van Ettinger, was elected 
honorary treasurer. 

The other members 
Arctander, director of 
Danish National Institute for Building 
Research in Copenhagen; Mr. G. 
Blachére, Director of the Centre Scienti- 
fique et Technique du Batiment in Paris; 
Prof. G. Ciribini of Milan, representative 


are: Mr. 
research at 


Ph. 
the 


of the Associazione Italiana per gli Studi 
dei Problemi del Abitazione e per 
l'Applicazione delle Ricerca Scientifica 
nell’ Edilizia in Rome; Prof. J. Gorynski, 
vice-president of the Council of the 
Instytut Budownictwa Mieszkaniowego in 
Warsaw; Mr. R. Legget, head of the 
Building Division of the National Re- 
search Council in Ottawa; Dr. W. Triebel, 
director of the Institut fiir Bauforschung 
in Hanover; and Mr. L. de Vestel, presi- 
dent of CEDOC in Brussels. 

It was decided that a representative of 
a US Institute, soon to become a member 
of CIB, be invited to join the executive 
committee as soon as membership is 
formally settled. Both with regard to 
the development of its membership and 
to the development of the work of CIB, 
the new executive committee is faced 
with the task of guiding substantial pro- 
gress, not in the least due to the 
incentives resulting from the first Inter- 
national Congress. 


Fire Protection in Building Construction 
Joint Lecture Course at the RIBA 


FIRE PROTECTION IN BUILDING CONSTRUC- 
TION will be the theme of a one-day 
course of iectures to be held at the 
Royal Institute of British Architects, 66, 
Portland-place, Wl, on January 27. 
This is planned jointly by the Fire 
Protection Association and the RIBA as 
the first step in a project to interest 
architects in the fundamental principles 
of fire protection and their application to 
building construction, and to encourage 
them to accept such principles as part 
of their responsibility in designing build- 
ings and as a part of the syllabus of 
standard architectural courses. 
Lecturers at this course will be: Mr. 
E. L. Bird, MBE, MC, ARIBA, Technical 
Research and Education Officer, The 
Building Centre; Mr. L. A. Ashton, BSc 
(Eng), Head of the Building Materials 
and Structures Section, Joint Fire Re- 


Organisation (DSIR_ and 
Officers’ Committee); Mr. E. 
Hibbitt, AMIFireE, Senior Fire 
tion Officer, City of Manchester Fire 
Brigade: and Mr. S. D. Studd, FIAS, 
Chief Building Surveyor to the City 
Architect, Manchester Corporation. 

Admission will be by ticket, price 
£1 10s., which may be obtained from Mr. 
Anthony Williams, Assistant Secretary, 
RIBA. Copies of the papers will be 
available on the day of the meeting. 

It is pointed out that the course of 
lectures at the RIBA should not be con- 
fused with the National Fire Protection 
Conference planned by the FPA to be 
held at the end of February, at the Con- 
naught Rooms, London, particulars of 
which can be obtained from the. Seere- 
tary, the Fire Protection Association, 
31-45 Gresham-street, London, EC2. 


search Fire 


A. R. 
Preven- 
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artificial light. As regards artificial light- 
ing, although purely general lighting is 
becoming the common practice, among 
the sample of offices studied there was no 
evidence that it was more satisfactory 
than local lighting. The absence of local 
adjustable lamps resulted in more com 
plaints of glare and _ over-brightness. 
Fluorescent lighting appeared to be 
viewed very favourably. 

The difference in expressed satisfaction 
with lighting appeared to be related to 
the care taken over the design and instal- 
lation of the lighting rather than to the 
particular system employed, and it was 
evident that far more care was neces- 
Sary in designing general lighting installa 
tions than was the case where this was 
supplemented by local lamps. By com- 
paring the results of the user survey with 
the physical measurements and expert 
appraisal of the lighting, and interpreting 
these findings in terms of engineering 
and visual problems, recommendations for 
drawing office lighting may be derived. 
The chief requirement for daylighting 
appears to be well diffused daylight with 
a minimum daylight factor of 5 per cent. 
For artificial lighting, satisfactory condi- 
tions are best provided by a general illu 
mination level of from 25 to 30 Im/ft? 
from low brightness fittings giving a 
moderately bright ceiling, supplemented 
with local adjustable lamps. If, however, 
‘t is essential to employ a purely general 
lighting system the overall level of illu- 
mination should be not than 50 
Im/ft°. 


less 


Architectural Student and 
National Service 


Deferment Refused at Birmingham 


A WOLVERHAMPTON student architect who 
told the Birmingham Military Service 
(Hardship) Committee, on Tuesday, 
December 22, that he had been given a 
commission for a £12,000 building, was 
refused two years’ deferment of his 
National Service. 

MR. JOHN VICTOR EVANS of Third- 
avenue, Low Hill, Wolverhampton, said 
he was employed by a Birmingham firm as 
a junior architect, and was having corres- 
pondence with the RIBA in regard to 
their examinations. 

* My client knows I am not qualified, 
but has complete confidence in me,’ he 
said. ‘I need to supervise the scheme 
and carry it through.’ 

He said the scheme comprised eight 
houses, a block of four shops with flats 
and 15 lock-up garages. Wednesfield 
Urban District Council had given plan- 
ning permission for the houses. 

After the hearing, Mr. Evans said he 
would appeal against the decision. 


Obituary 


Col. H. Tawse, CB 

€OLONPL HARRY TAWSE, CB, DL, JP, head of 
Tawse and Allen, civil engineers and 
architects, of Aberdeen, has died aged 
70. He was trained in Aberdeen and 
Glasgow Universities and at the Royal 
College of Science and Technology and 
was concerned with many of the major 
contracts in the north-east of Scotland. 





January 1 1960 THE BUILDER 


Finishing 
in style 


As specialists In painting, plastering and 
cement glaze the HAT group of companies 1s 
earning an enviable reputation for style and 
speed. When you give the job to us it is done 
well—and within the specified ume! 


LET THE HAT GROUP LOOK AFTER YOUR 
PAINTING, PLASTERING & CEMENT GLAZE WORK 


THE HT GROUP OF COMPANIES 


The Hartel & Telling Group 
now comprises 


LONDON 


PLASTERING: 
Hartel Plasterers 
1 Montague St., London, W: c.1. 
PAINTING: 
P. J. Hartel ponte’ Led., 
1 Montague St., London, W.C.1. 
CEMENT GLAZE 
Robbs Cement Enamel Finishes 


Ltd., 

1 Montague St., London, W.C.1. 
BATH aes SWINDON 
PLASTE! 

A.C. Vv. Telline (Bath & Wilts) 


Led., 

13 New Bond Street, Bath, Som. 
also at 30 Mariborough Road, 
Swindon. 


BRISTOL 





PLASTERING: 
A. C. V. Telling (Bristol) Led., 
3-5 St. Pauls Road, Bristol, 8. 


CARDIFF & SWANSEA 
A.C. V. etn pai Led 
ng i“ 
he Chambers, 


se Oeee Seeeet, Goce 
also at 4 hy 


EXETER AND PLYMOUTH 





A. ©. V. Telling (Devon 
A. C. Vv. citing ( —— 


7 pi negry Saat me Selidings 

St. Andrews Cross, - ar 
PAI gb nomy 

P. J. Hartel 


SOUTHAMPTON 


A.C. Yv se al ) Led. 
§ Site ee 
PAINTING: 


P. J. Hartel (Southern 
10 Cumbertand Piace, $ 
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WELbeck 1781 


W.1. TEL.: 


LONDON, 


14 BRYANSTON STREET, 


The DURABI DWOOD FLOORS 


pdpple have trodden this floor at least 





the last six years. Wear during this 
nts fo less than one-sixteenth on an inch 
the}life of the floor is about SO years or 
at feast sixty million people 
pe fof floor can equal this for 


le gonom) 


1 floors last a lifetime. 
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THE HARDWOOD FLOORING MANUFACTURERS’ ASSOCIATION 


68-70 QUEEN 
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THE BUILDER 


These prices for new building work in London normally 
appear in the first issue of each month only. The prices 
are inclusive of all allowances for National Insurance, 
Holidays with Pay and Public Holidays, Third Party Risk, 
Travelling Allowances and Guaranteed Week. They cover 
a profit of 10 per cent on the prime cost without any 
addition for establishment charges. 

These rates do not include for Foremen and other — 


EXCAVATOR > See 


| Per yd. cube 


Chalk | Rock, 
Loose | Firm | Stiff | and | etc., no 
earth | soil clay | flints | blasting 


| 
s. d.j s.d.| s. d.| 
10 O|ll 6/17 5 





All hand labour 





Surface excavation to shallow 
depths ; 

Bulk do. or large trenches, ete., 9 
not exceeding Sft.deep —.... | 

Trenches do. under 4 ft. 6 in. 
wide and do. 

Pier holes and similar under 
6ft.squareanddo. . 

Additional throw for every 5 ft.: 
Bulk excavation. ‘ 
Trench _,, 
Pier 

Return, fill and ram 

Wheeling surplus n.e. 100 yds. 
run and depositing 

Underpinning in trenches 


a. 


oo ouce oO ~o w or 


9 1/10 6/15 
13. 8 20 
IS 9/23 


© Cano co © co of 


ow OWOoDm Bf oO 
|} Ow PAaGw wf wv & 


Loading lorries and transporting to tip .. 
Basketing out and depositing 
Planking and strutting to sides of surface or basement 
trenches : 
Depth upto 5 ft. 
* » we. 
eo oo Se. 
Hardcore : 
Filled-in layers and consolidated 
Do. 4 in. thick 
Do, 6 in. thick 


. Yd. cube 


<- Fe O. 


” 


... Yd. cube 22 
. Yd. sup. 3 
= 4 


6 
8 
- 9 
0 
3 
4 


CONCRETER 





Basic yard cube rates 


$342 Be 





33:68 :2:4)1 





LONDON MEASURED RATES 











| 


ae ae Se rill aaah A Saar din. | thin. | Zin. 





Concrete in normal foundations : s. d. 7 oes | 
(minimum 6-ton cement loads)— | 
Portland cement standard —_ 

fication 66 2|74 2/81 4) 85 6 
Portland cement ‘rapid hardening... 67 5|76 0 83 10 88 10 
Water-repellent cement 70 2/79 11 | 89 7|% 0 


Add to above basis for : s. 
4 in. surface beds . Yd. sup. 
6in. ,, ” 

(If above two items worked around mesh rein- 
forcement, add 5d. per yd. super). 

Foundations in underpinning in short a 

Beds and flaunchings to drains : on - 

Pier or stanchion foundations—small _... 4 

Sundry small items not — 3 ft. cube in plinghs, 
curbs, padstones, etc. on 21 


REINFORCED CONCRETE 
ADD to above * Basic Yard Cube Rates ’ 


Reinforced concrete including working around re- 
inforcement between formwork and hoisting to 
normal levels : 

Foundations and similar ie 

Isolated stanchion or pier bases. 

Walls not exceeding 6 in. thick ... 

2 in. 


| 
all-in } 
j 
| 


| 


. Yd. cube 16 
8 











preliminary items, such as office, sheds, plant and scaffolding, 
etc., and these must be added accordingly. 

The basic cost of the labour and materials used in arriving 
at the rates has been derived from the ‘Current Prices 
of Materials’ published in The Builder. 

The data given are copyright. While every endeavour 
is made to ensure accuracy, we do not hold ourselves 
_tesponsible for any error that may occur. —EDITOR. 


Suspended floors or flat roofs 44 in. thick ... Yd. cube 21 

- = a » BOR Me . 

- ‘ie a » me, bis ies 
(Beams attached to floors or flats, add 6/6 yd. tag 
Isolated beams or lintels average 72 sectional inches . 

Do. average |44 sectional inches 
Columns or stanchions average 72 sectional inches 
» (144 ” ” 
Staircases and landings, etc. 
Shell roofs average 3 in. thick, Including | labour form- 
ing curved surface ae 
Hollow tile floors : 

Hollow clay tiles 4 in. thick with | : 2 : 4 concrete 
ribs at 14 in. centres with filler tiles and 14 in. 
fine concrete screed (excluding reinforcement 
and form work) meet’ abe 

All as above but 6 in. . thick clay ‘tiles . 

” Lad ” * 9 in. ” Ad Ad eee 
Sundry Items : 

2 in. concrete (1 : 2 : 4) blinding bed 

Spade finish to concrete beds ; ea 

Trowel _,, 

Laying to falls and currents 

Hacking concrete by hand j 

Hacking concrete by use of proprietary ‘liquids 

Damp-proof membrane in three coats with 
sanded key .. 

Zin. Bitumen expansion joints 4in. deep in floors . 


oc owe ont 


Sw AnowsS@e coo 


ws 


. Yd. run 


Mild steel rods (round) cut, bent, 
hooked, wired and fixed 
complete (Ex. London Stock) 


Zin. $ in. 


Reinforcement : cee Se - s. d. 
Floors & beams laid in only _... 1 | 73 
» wired into frames 6 | 85 
Walls wired into frames ... 6 | 85 
Columns wired into frames 6 85 
Staircases wired into frames 9 87 





§ to lin. 





Steel mesh fabric reinforcement : 
Laid in floors including laps and straight cutting 
and wiring, etc.: 
Weight : Ib. per yd. sup. . Yd. sup. 
i bee ee ee = 
0° 332 Ib. os os 
Raking cutting worth 6 in. material cost ‘per ‘ft. run. 
Circular cutting worth 9 in. material cost per ft. run. 
Formwork (Sawn) including strutting, easing and removal 
and average four times use of timber : 
Soffit of floors and flat roofs 
Sloping soffits of stairs... r 
Barrel-vault soffits of floors and roofs 
Vertical sides of walls , 
Battering sides of walls eos: . abe “eet 
Columns ... os, nial, dew. Skunk le Snes 
Lintels and beams he aes 
Staircase strings cut to tread and riser wes Ft. 
Edges of concrete floors, etc., up to 12 in. deep per 
inch in height ° 
Rebates or similar per ‘inch girth up to 6 in. girth . 
Raking cutting : 
Extra cost for wrought | ‘shuttering. ‘and labour 
rubbing down to leave fair face on concrete 
Pre-cast Concrete (| : 2 : 4) including fair sani 
4} in. x 6 in. reinforced lintels ... 
9 in. x 6 in. 
9 in. x 9 in. 
Steel Formwork : 
Steel shuttering forms with patent expanding floor 
centres and telescopic props not less than four 
times use on each job with continuous use . Yd. sup. 


... Yd. sup. 


Sana 


. Yd. sup. 


woS B&B ORK Baanwoann 


. Fe. run 


” rT ose eee ere see ” 
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9 in. 14 in. 
Copings : wall wall 
Brick-on-edge coping in flettons finished s. d. s. d. 
fair and pointing as work proceeds ... Ft. run 2 3 3 0 
Add for every increase by 10s. per | ,000 in 
cost of superior bricks 1} 
nantes opener Add for two courses of roofing tiles under 


Cranham terra cotta slab partitions ; and cement weather fillets on both sides _,, 3 
in cement mortar... | Cills 


Moler partition block partitions in | 
cement mortar 





Partitions : (Minimum 100 yd. 
super) 





Clinker concrete slab partitions in 


Two courses of roofing tiles laid breaking joint, in 
Thermalite-Ytong partition ‘blocks PIP, rae mortar, set weathering and pointing ... Ft. run 
in cement mortar Aiba ean a ; 
= ireielipeabemscoen aed _} Extra over fletton brickwork for brick-on-end flat 
arch 4} in. on soffit and 9 in. high in facings ‘“ eC. 
Cuttings : 350s. per 1,000 and pointing ... . Ft. run 
: . Extra over fletton brickwork for fair axed ‘arch in 
Raking cutting and waste=} of ft. sup. rate stock facings p.c. 350s. per 1,000 and pataing 


Circular » » = Of ft. sup. rate cuttings measured separatel coe Ft. OUD. 
Cutting around openings={ of ft. sup. rate eens . ¢ ” ” 


Cutting and bonding at angles, intersections and ends all at 6d. ft. run. CURTAIN WALLING 

Curtain walling of hollow, extruded, aluminium alloy mullion and 

BRICKLAYER transom units fixed together to form a grid to conventional steel and 

raensaiioen | concrete framework, including glazing complete and a reasonably priced 

| Yd. super rates infilling panel and subject to the number of vents, etc., required, a fair 
| average price is from 22/- to 27/6 per ft. sup. 





Plain Rough Second 
flettons | stocks stocks | wire- ab _PAVIOR 


cuts Yd. super rates 








Brickwork in cement mortar (1:3) | s.d.{| s.d./ s.d. 5 a 
reduced to one brick thick ‘oa ae 59 6 91 6 | in. in. lin. | Uf in. 
Deduct if in |:1:6 cement-lime | | 
IE coin | ah cig isabel | Cement screed ty 3) to receive | s.d. | s.d. | s.d.| s.d. 
Add if in: pavings ... -— «= mi @ 4135 216 0168 
Filling in openings Eo - - 
Backing to masonry ... 
Building overhand 
Raising on existing work > 
Circular on plan to quick sweep ... | 
Small detached piers, — etc. 
Underpinning ‘ “ae 
Brick-on-edge walls 
Half-brick sleeper walls honeycombed 
Half-brick walls .. 
do. with fair face and pointing both 
sides as work proceeds 





Add to above for : d. 
Trowelling smooth ... .. Yd. sup. 7 
Narrow widths or small quantities- —add 25 per cent. 

to plain surfaces : Layingtofalls_ ... ae ee a 4 





Yd. super rates 





rOoOAThAO AWWW 


} tin. = Ipin. | Vf in. 





Nn rors oOoswvuowovwue 


. & s. d.  & 


Granolithic sie (ts +24) laid on| s 
One-brick wall with fair face and concrete ... | i ei SB | 8 9 910/11 I 
pointing both sides as work pro- = : eae SON 


| 
ceeds . Add to above for : 


Il in. cavity brick wall with two half- 
brick skins with 2 in. cavity and 
three galvanised iron twisted ties 
to every yd. sup. 


Narrow widths or small quantities—add 25 per 
cent to plain surfaces. 

Surface hardening with three coats of silicate of 
soda... 

Carborundum finish with 2 Ib. per yd. ‘sup. trowel- 
led in ... 

} in. skirting 5 in high covered at bottom and fair 
top edge 
Mitres and ends—7d. each. 

Composition flooring 4 in. thick 

Terrazzo paving % in. thick 

Rubber flooring } in. thick 


a 


PBORONNDAADDBOBROVOwW - 


Sundry items 


Horizontal double slate damp-proof course 
Vertical : 
Hessian-base bitumen damp- proof course 
Levelling and preparing for raising on i 
Cutting, toothing and bonding new toold... ... 
Wedging and pinning with slates in ee es 
Rough cutting 
Cutting and fitting brickwork around steel 
Bed and point frame one side 23 
Rough cutting squint or birdsmouth 
Labour plumbing angles on faced work 
Rake out and point to lead flashing 

stepped flashing . 
Cutting groove for skirting and point os 
Shallow chases for small pipes and conduit . 
Metal reinforcement 24 gauge 24 in. wide 





ASPHALTER 
Mastic 
BSS 
988 


Asphalt roofing : = 7 s. d. 
} in. flat to falls in two thicknesses on felt 
underlay on prepared screed ; Yd. sup. 21 0 
do. in small quantities or narrow widths Ft. sup. 2 6 
6 in. high skirting with angle fillet and 
Faced work : (Flemish bond) splayed edge at top tees . Ft. run 1 
External angles on Oe 7 
Add or deduct for every 10s. per 1,000 difference Internal angles on Sr A ae 7 
from basic price of common bricks in Flemish Mastic Natural 
bond in solid work ... Yd. sup. BSS — 
do. to half-brick wall in stretcher bond eS } BSS 1418 
Add for extra labour to each side in facings and ; P i Seatlitie d 
pointing as work proceeds Asphalt Damp-proof Course and Tanking: . ¢@. s. d. 
do. butt joints raked out and pointed with ‘special voniaibinana -proof course in 2 thicknesses Yd. sup 28 0 
mortar ; } do. in narrow widths iw . Ft. sup. » 7 
# built in English bond, add 12) per cent to above items. | ——— — proof course in two Yd. sup 1g 
Lebours do. in narrow ‘widths . Ft. sup. 2 
Fair cutting } je ace eee” Sea Vertical tanking in three thicknesses... Yd. sup. 36 
Fair circular cutting... . ie Tage ae | 1} in. Horizontal do. in three thicknesses __,, 29 
Fair squint or birdsmouth cutti ng eee ae, wet | Labour double angle fillet... ... .. Ft. run | 
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Per yd. run ROOFER 
DRAINLAYER Depth Joust Bituminous built-up roofing in two layers of felt, the first Yd. sup. 
ep layer 45 Ib. and the second 55 Ib. to BS747, covered with ss. d. 
l limestone or granite chippings n.e. 3 in. thick seed ia 10 0 
| 2 ft. 3 ft. +f. sf | OR All as above but in three layers, the first and second _ 








Excavate trench, partreturn | s.d.| s.d./ s. d. | s. d. in felt 45 Ib. a oi eR a 39 


fill and ram and remove 
surplus, inc. planking and | | 
strutting. (in firm soil—if | 





| 

j 

| a oe See thai taal 
| Stee! Tees at 

| 


in clay or chalk adjust in | e~ es —— 
accordance with previous 1 


excavation rates)... ... 28 0/35 0 103 2 





2 in compressed straw building slabs in standard 
sizes fixed complete with I8G steel tees with 
Per yd. run fixing clips to steel structure to form roof | 
decking : s. d. 
6in. | 9 in. Areas of 50-100 yds. sup. ee ee ee 
» 101-250 ,, sa oes. bee fe ee 
Concrete (1 : 6-14 in. agg.) 12 in. wider than et aa! &@ » 251-750 .,, eit Sabor kes ee 


external diameter of pipe in 4 in. bed and «, —OTTe « io tae oe 


benching up on bothsides ... ... ..., 8 0} 810) II 3 If 16G steel tees are used—Add to above oe 1 5} 
do. but 6 in. bed and do. ... 7 71 21a F — arene: 
ee 
5 7 








do. but 4in. bed and surround to pipe 145,19 0 “ 
do. but 6 in. bed and surround to pipe 18 10 23 9 Per square 
Per ft. run Welsh Slating 

6 in. in. 16in.x8in. | 18in.x10in. 20in.x10in. 





> 
as 


oowmwoo oom: 


Salt glazed drain pipes laid and jointed in trench 
(Minimum two-ton loads) : 
“Seconds ’ s 
* Best ’ 
“Best Tested’ ... 
‘British Standard’... 
* British Standard Tested ' 





Laid with 3 in. lap and 2 zinc nails » @ . & 
emacs a ee | 408 
Additional labours: 
Top edge cutting .-» Fe. run 


s. 
0 499 
9 
Square abutment do. ” 9 
3 
| 


Extra for bends ‘ Best ’ quality Double course at eaves... _,, 
Extra for junctions ‘ Best ’ quality : Raking, cutting and waste ,, 
Cast-iron drain pipes to BSS 437 laid and jeinted 1} in. x } in. slate — 
with molten lead in trench ... 16 Il | 24 for last... : 
Extra for : 
Short lengths ee me ee el a 
Bends and extrajoints ...  ... ... «.| 25 6) 68 Per square 
Junctions and do. Si 5 |NI7 | ° | 
Cast-iron gulley trap with 9} in. x 6} in. Roof Tiling Berkshire Stafford | Concrete 
grating and joint ... 45 0 hand- | machine| Tiles 
Cast-iron rainwater shoe with vertical inlet, made | made | 
inspection door and bedding and joints ... | 70 0 
Queteen inspection oa with single eye oe fourth course fixed | & ¢. | s dj 8. d, 
; uge, eve u u i 
sisnrranahnnats.iunandaanes ~~ oe oa with two , cet nails . pia 264 0 | 253 0} 163 3 
| in. x in. tile battenin for last... ...| 39 6| 39 6| 39 6 
| Fer Ri. sun Additional labours : ¥ 
Zin. | 4in. | 6in. Top edge cutting... ... Ft. run | 
_ } Square abutments do. . | 
Pitch fibre pipes to BS 2760 and laying and | s.d.| s.d.| s. d. Raking cutting to hips 
jointing in trench (in loads of £60 to £250)...| 2 6| 3 3| 6 2 Eaves course ... 
; Half-round ridge and hip tiles 


NAWWWPDnY 

















Manhole items : in. 6 in. 
Brown glazed stoneware straight half- . 
round channels , at” osx SO 3 CARPENTER AND JOINER 
do. ordinary channel bends... ... ma 9 : —_—_—— -~ 
Three-quarter section curved channel Ft. cube 
bends with splayedends_ ... ~e Pan ss 8 2) 
Cast-iron heavy galvanised steps ... . Each 13 0 Rafters | Roof 
Bedding and sealing medium weight manhole covers | Plates | joists | & Par- | trusses 
and frames (cost of covertoadd)... ...  ... 10 0 titions 
do. h d d f nanick edema tal : 
7" en ee ee ‘ i. ae 13 0 Softwood carcassing, including all| s. d.| s. d.| s. d.! s. d, 


MASON Per ft. cube waste, nails, hoisting and ene 17 0; 19 6/' 22 6! 2% 6 

















Bath |Portland York Per square 








Stone and all labours fixed in: a 
Ashlar average 6} in. on bed ... Ft. sup. | 31 
Moulded string course 9 in. x 6 in. Ft. run | 27 
Moulded cornice 18 in. x 9 in. 68 
Weathered and throated cills: 

PRs Eh, «2. Ee sd oe | 17 

12 in. x6 in. ... ; | 34 
Weathered and throated copings: 

SEU O xic be we 18 

14 in. x6in. ... 0 37 


s@2t« & fin. | Lin. | hin. 
35 38 6 _ 
29 32 6 Boarding and Flooring: (Softwood): a. es Sel oo 
74 79 3 Rough boarding to flats and roof -. | 125 0] 160 -0)| 194 0 

Softwood plain edge flooring cleaned off | 155 0 | 172 0)| 210 0 
19 19 9 Tongued and grooved flooring cleanedoff | 169 0 | 194 0/| 235 0 
36 38 6 — 
20 


4\ 








20 7 4 s. d 
43 6 Extra for 2 in. x3 in. average firrings ... ...  ... Persq. 8! 
Plinth rubbed top end face size: Herringbone strutting to 2 in.x 8 in. joists... ... Ft. run I 

4hin.x9in. “a | 18 21 119 3 | in. gutter boarding and bearers .. ees ... Ft. sup. 3 
Plain steps, size 12 in. x6 in. oa | eS 34 3 Raking cutting and waste on | in. flooring ode don OS OR 


2 An Do woo? 
oO wo ww wow 


ae .. 14 in. x2 in. Composition Boards, etc. : 
Riser, size 2 in. x 4 in. i - | ¢ in. hardboard to BS 1142 fixed to vertical battens Yd. sup. 
2 in. Sawn oes edges squared i in 4 in. insulation board to BS 1142 = do. do. 
random sizes . at . Yd. sup.} | in. woodwool slabs fixed to flat or sloping soffits 
Supplied only: 2 in. compressed straw building slabs in standard 
emplates and cover stones coped sizes fixed to wood bearers to flat or sloping 
PERE ye : surfaces in quantities of 101 to 250 yds. —_ 
tapinitiain . Ete } in. flat asbestos sheeting fixed vertically ... . 
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Wood Block Flooring: 
1 in. nominal West African mahogany sic laid 
herringbone pattern in mastic 
I in. do. Agba 
I in. do. Sapele 
| in. do. Beech... 
1 in. do. Rhodesian Teak — 
Extra for preparing and polishing 2/3 yd. ‘sup. 


Sectional area 





n.e. 4-6 ex. 
4 in. in. 6 in. 





Skirtings: . S Se ye 
v-uwood skirting with. rounded or | 
moulded edge, planted on including all 
labours in short lengths, mitres, etc., 
per in. in sectional area... .. ‘ 3} 3} 23 


Labours over 6 in.—Mitres= | fr. run. | Return mould ends=| ft. 6 in. run 
Sawn grounds nailed 33d. ft. run. If plugged + 7d. ft. run. 


Ft. super 


Large | Small 


sqrs. | sqrs. 


Sashes and Frames: s. d. 
14 in. rebated, rounded or moulded fixed ... , i Se 
Zin. =i ” oo tee |} 311} 6 
Add for hanging on butts . each} 2 9| 2 
Double-hung sashes and frames with oak cills, pur- 

pose-made and not less than | doz. in each order: 
Quantities under | doz.—add up to Ss 
to quanticy. (Average size 4 ft. x 5 ft.) . | 10 





(Softwood) : | 





Extra cost of boxed mullions Is. ft. sup. 
Extra for hanging sashes with lines, weights and axle pulleys 47s. each. 


Ft. super 


| pin. | thin. | 





1? in. 





Doors: (All-purpose-made) (Softwood) | sd.) s. dj) s. dij 
Softwood skeleton framed with hard- | 
board flush both sides _— | 
internal pattern) ..._... 
Framed, ledged and braced ... 
Four panel square framed both sides 
Add for each side moulded on last.. 
Ge. Wee Wemee 2... 0 2. sa | | 
do. bead and butt do. | 
do. bolection moulded do. 
do. raised and fielded do. 





WAAWHA DOWD 


Rebated and beaded meeting stile 4d. ft. run. 
Dwarf doors add up to 50 per cent aareng © to size. 


| 
| 


” Sectional area 





ime. 6in.| 6-12 in.'ex. 12in- 





Window and Door Linings and Frames: | s © 
Softwood linings per inch of sectional area 
Add for cross-tongueing a eke “oa os 
Frames, including rebating and once 
moulded or equivalent of two run 
labours, per sectional inch ... ...... 4 34 


es ee we 
4 34 
| | ; 


Transomes and cills plus 10 per cent on frames. 
Additional run labours aim -. per ft. run. 


Per ft. run 





Sectional area 








| in. 2 in. 4 in. 





Softwood Bearers, Fillets and Mould- 

ings, etc: 

Wrot grounds, bearers, fillets, etc. | 

Mouldings, picture rails, archi- | 
traves, etc. ... 

Framed legs and bearers or similar 

Glazing beads, mitred and bradded 

Add for plugging... te 

Add for brass cups and screws 
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Thickness 





1 in. 1} in. 





Shelving (Softwood) : p> aia & 
Slat shelving 2 in. wide — 1 in. 
between os 
9 in. shelving - 
_ Shelving over 9 in. wide.. | 


1 in. x 2 in. chamfered bearers in short lengths, plugged, each 2s. 3d. 


Ft. super 


| in 1} in. 
treads treads 





Staircases (Softwood): a6 j, « ¢€ 
Treads and risers with moulded nosings, glued, 
blocked and bracketed on —— 
Cross-tongued winders ‘ 


on 
oo 
“oo 
ow 


a 


Strings, framed one eee . Ft. run 
Housings for treads and risers. — 
| in. x | in. sq. balusters framed each end on rake ... 

34 in. x 34 in. sq. framed newel 
Mahogany handrail, average 3 in. x 3 in. 
ramped .. 


. Ft. run 


Viduabawsh 
oncooone? 


Nr 


FIXING ONLY IRONMONGERY 


All to Softwood: Each Each 
s. d. s. 
| rr | 


d 

Barrel bolts 0 
Mortice locks... — 
0 

0 


Flush bolts ... 
Sash fasteners Overhead door springs... 14 
Casement fasteners Patent floor springs and 

Cupboard locks ..._... en? a 35 


FOUNDER AND SMITH 


Fabricated steelwork of basis section including 
hoisting and fixing at various levels: s. 
Rolled steel joists sid sey ..percwt. 90 
Compound girders ... sate Sanh “emer | dear gs 97 
Stanchions nie a ee a - 102 
Compound stanchions... ae ae ee 108 
In roof work—trusses and purlins 
(Average prices, not for awkward work) 
Cleats, brackets, packing pieces, etc., in connec- 
tions, including rivets and bolts — s 
Wrot iron framed cat ladders 


PLUMBER 


Per ft. run 








Cast iron rainwater goods: 
(Under 5 cwt. lots): 

Half-round gutter jointed in red lead 
and bolted and fixed with iron 
brackets ; ‘ 

Extra for stop ends” 5G 
do. angles or outlets 

O.G. gutter of } in. metal fixed as above 

Extra for stop ends | aie. ved 
do. angles or outlets 


NwWwMouN 
Awaanww 
—a—w—~N 


} 
w 
> 


Rainwater pipe jointed in red lead and 
tow fixed to brickwork with pipe 
nails and distance pieces: 4 in. metal 

Extra for shoes ee ha 
do. bends 
do. junctions.. , 

Cast iron soil and waste pipes: 

(Under 5 cwt. lots): 

Soil, waste or ventilating pipes with 
caulked joints fixed to brickwork 
with pipe nails and distance — 

13/64 in. metal a. bea, 

Extra for bends He ere 
do. junctions. = a 
do. oval access door to any fitting <a 

Extra cost for type ‘E’ holderbat fixing 
and cutting and pinning to brickwork ft. run| | 


> 
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oll FIRECLAY GRATEBACKS 


@/mprove performance of Open Fires 




















if 


SCALED TO STANDARD SURROUNDS 


The standard grateback (22” high) now conforms to the 
standard height of surround openings. 


GREATER EFFICIENCY 


Intensive research has determined the height of knee, the 
extent of its forward projection, and depth from front to 
back, in order to ensure :— 


Uninterrupted flow of gases 

Minimum loss of heat via the chimney 

Easy installation of standard throat restrictors 
Greater protection to back of surround 


INTERCHANGEABILITY OF FIRES 


With the new standard gratebacks, inset open fires made 
by different manufacturers become interchangeable, and 
the design of inset convector fires for universal installation 
is facilitated. 


® Facilitate fixing 


@ Simplify stocking 


THE NEW BRITISH STANDARD* governing 
the design and production of Gratebacks is of special 
importance to all concerned with the specification, 


fixing and distribution of heating appliances. 


SECTIONAL GRATEBACKS 


The advantages of sectionalised gratebacks for all types of 
fires is recognised in the new British Standard. These not 
only expedite initial installation and replacement, but also 
provide the stress relief necessary to combat the high local 
temperatures encountered in continuous-burning and other 
modern appliances. Gratebacks can be supplied in 2, 4 
or 6 sections, but the pattern illustrated represents the 
best value. Supplied in one piece, heavily scored, its 
sections may be readily separated before installation. 


THE VITAL REQUIREMENT 

The features outlined here must be accompanied by a 
high factor of heat resistance or refractoriness (Cone 26), 
i.e. 1§80°C. Experience has proved that the FIRECLAY 
grateback is unrivalled in its resistance to high and 
fluctuating temperatures. 


Specify FIRECLAY GRATEBACKS to British Standard 1251 


Gratebacks conforming to the stringent requirements 


laid down are now in production and are obtainable from :— 


BOWENS (REFRACTORIES) LTD., Clattershall Fireclay & Brick Works, Stourbridge. 


GEO. CLARKE & SONS (RISHTON) LTD., Norden Fire Clay Works, Rishton, Nr. Blackburn. 
D. DUDDELL LTD., Oldfield Brick & Marl Works, Fenton, Stoke-on-Trent. 

J. & J. DYSON LTD., Griffs Works, Stannington, Nr. Sheffield. 

GUEST, KEEN & NETTLEFOLDS (CWMBRAN) LTD., Refractories Works, Cwmbran, Mon. 
HARRIS & PEARSON LTD., Firebrick & Fireclay Works, Stourbridge. 

J. HEWITT & SON (FENTON) LTD., Fenton Low, Stoke-on-Trent. 

THOMAS MARSHALL & CO. (LOXLEY) LTD., Storrs Bridge Works, Loxley, Nr. Sheffield. 
E. J. & J. PEARSON LTD., Stourbridge. 

J. T. PRICE & CO. LTD., Stourbridge. 

TIMMIS & CO. LTD., River Stour Works, Stourbridge. 

TROTTER, HAINES & CORBETT LTD., Brettells E:tate Fire Clay & Brick Works, Stourbridge. 


* BRITISH STANDARD 1251: Part1: 1959. Open Fire- CLA Y P d A WORTHY HERITAGE 
place Components. Part 1. Firebacks for use with Open Fires. TOQUCIS 4 SECURE INVESTMENT 
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Wood Block Flooring: 
| in. nominal West African mahogany igi laid 
herringbone pattern in mastic 
I in. do. Agba . 
I in. do. S2pele 
I in. do. Beech... 
1 in. do. Rhodesian Teak 
Extra for preparing and polishing 2/3 yd. sup. 


| Sectional area 





n.e. 4-6 ex. 
4 in. . 6 in. 





Skirtings: ey ‘tes * 

v-nwood skirting with rounded or | | 
moulded edge, planted on including all | 
labours in short lengths, mitres, etc., | 

per in. in sectional area... .. . 3} 3} 23 


Labours over 6 in.—Mitres= | ft. run. Return mould ends=| ft. 6 in. run 

Sawn grounds nailed 34d. ft. run. If plugged + 7d. ft. run. 

in ey Ft. super : 
Large | Small 
sqrs. | sqrs. 





Sashes and Frames: s. 
1} in. rebated, rounded or moulded fixed ... 3 

2 in. ” ” eee 3 
Add for hanging on butts ... .. each | 2 
Double-hung sashes and frames with oak cills, pur- 
pose-made and not less than | doz. in each order: 
Quantities under | doz.—add up to } according 
to quantity. (Average size 4 ft. 2) 10 6/12 3 


(Softwood) : 





Extra cost of boxed mullions Is. ft. sup 
Extra for hanging sashes with lines, ae and axle pulleys 47s. each. 


Ft. super 
1h in. | 12 in. 





| 1g in. | 


Nn 
5 


THE BUILDER january | 1960 


Thickness 





} in. I in. I} in.  Ihin 








” 
e. 


Doors : (All-purpose-made) (Softwood) | sd. s. dj) s. d. 
Softwood skeleton framed with hard- 
board flush both sides —— 
internal pattern) pan ee ea 
Framed, ledged and braced ... 
Four panel square framed both sides 
Add for each side moulded on last.. 
do. flush framed am 
do. bead and butt do. 
do. bolection moulded do. 
do. raised and fielded do. 
Rebated and beaded meeting stile 4d. ft. run. 
Dwarf doors add up to 50 per cent according to size. 





| WARWRAOWO 


| Sectional area 





ine. 6in.| 6-12 in.|ex. 12in 





| 


Window and Door Linings and Frames: i < 
Softwood linings per inch of sectional area 
Add for cross-tongueing bs llth hes _ 
Frames, including rebating and once 
moulded or equivalent of two run 
labours, per sectional inch sa = abe 
Transomes and cills plus 10 per cent on frames. 
sanmesamatie run labours plus |$d. per ft. run. 





Per ft. run 





Sectional area 











| in. 2 in. 4 in. 





Softwood Bearers, Fillets and Mould- 

ings, etc: 

Wrot grounds, bearers, fillets, etc. 

Mouldings, picture rails, archi- | 
traves, etc. ... 

Framed legs and bearers or similar 

Glazing beads, mitred and bradded 

Add for plugging... ie 

Add for brass cups and screws 


Shelving (Softwood): B= 3E 3 Ses Se 
Slat shelving 2 in. wide spaced | in. 
between ; . Ft. sup.; 2 0} 

9 in. shelving : . Ft.run|] 2 0] 
Shelving over 9 in. wide... Ft. sup.| 2 7 | 


2 
2 
2 


3 8 
4 10 
| 6 


1 in. x 2 in. chamfered bearers in short lengths, plugged, each 2s. 3d. 


Ft. super 


I in. 1} in. 
treads treads 





Staircases (Softwood): ‘63 & & 
Treads and risers with moulded nosings, glued, 
blocked and bracketed on a wt 
Cross-tongued winders oa aoe cee | 8 OF 


Strings, framed oe : . Fe. run 
Housings for treads and risers. 5 ee eee 
| in. x | in. sq. balusters framed each end on rake 

34 in. x 34 in. sq. framed newel son 
Mahogany handrail, average 3 in. x 3 in. 

ramped .. 


. Fe. run 


” ” 


FIXING ONLY IRONMONGERY 
All to Softwood: Each 


Rim locks ... 

Mortice locks 

Overhead door springs.. 

Patent floor Springs and 
oil . eZ 


s 
Barrel bolts | 
Fen BGlts... 2. «wr 6 
Sash fasteners ... ... 3 
Casement fasteners 2 
Cupboard locks 5 


FOUNDER AND SMITH 


Fabricated steelwork of basis section including 
hoisting and fixing at various levels: $. 
Rolled steel joists Abe ea ...percwt. 90 
Compound girders ... a. eee cae. ‘i 97 
Stanchions wee a ae eS eee a 102 
Compound stanchions... ae ; 108 
In roof work—trusses and purlins Wa ae 122 

(Average prices, not for awkward work) 

Cleats, brackets, packing pieces, etc., in connec- 
tions, including rivets and bolts... ... : 147 
Wrot iron framed cat ladders aie Jtcen) ui “ede 148 
to 168 


PLUMBER 


Per ft. run 








Cast iron rainwater goods: 
(Under 5 cwt. lots): 

Half-round gutter jointed in red lead 
and bolted and fixed with iron 
brackets... Bee ake. sae ans 

Extra for stop ends” ‘i 
do. angles or outlets 

O.G. gutter of } in. metal fixed as above 

Extra for stop ends “ : 
do. angles or outlets 


NwWOMOUN 
WANNO’W 
—L=Woe 
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Rainwater pipe jointed in red lead and 
tow fixed to brickwork with pipe 
nails and distance pieces: — in. metal 
Extra for shoes ; "geal? 
do. bends 
do. junctions.. 7 
Cast iron soil and waste pipes: 
(Under 5 cwt. lots): 
Soil, waste or ventilating pipes with 
caulked joints fixed to brickwork 
with pipe nails and distance henge 
13/64 in. metal ‘i py 
Extra for bends ea ee ae 
do. junctions . 24: “is 
do. oval access door to any fitting a 
Extra cost for type ‘E’ holderbat fixing 
and cutting and pinning to brickwork ft. run 


NuUuUe “~ BArwunw 
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oul FIRECLAY GRATEBACKS 


@/mprove performance of Open Fires 




















SCALED TO STANDARD SURROUNDS 


The standard grateback (22” high) now conforms to the 
standard height of surround openings. 


GREATER EFFICIENCY 


Intensive research has determined the height of knee, the 
extent of its forward projection, and depth from front to 
back, in order to ensure :— 


Uninterrupted flow of gases 

Minimum loss of heat via the chimney 

Easy installation of standard throat restrictors 
Greater protection to back of surround 


INTERCHANGEABILITY OF FIRES 


With the new standard gratebacks, inset open fires made 
by different manufacturers become interchangeable, and 
the design of inset convector fires for universal installation 
is facilitated. 


® Facilitate fixing 


@ Simplify stocking 


THE NEW BRITISH STANDARD* governing 
the design and production of Gratebacks is of special 
importance to all concerned with the specification, 


fixing and distribution of heating appliances. 


SECTIONAL GRATEBACKS 


The advantages of sectionalised gratebacks for all types of 
fires is recognised in the new British Standard. These not 
only expedite initial installation and replacement, but also 
provide the stress relief necessary to combat the high local 
temperatures encountered in continuous-burning and other 
modern appliances. Gratebacks can be supplied in 2, 4 
or 6 sections, but the pattern illustrated represents the 
best value. Supplied in one piece, heavily scored, its 
sections may be readily separated before installation. 


THE VITAL REQUIREMENT 

The features outlined here must be accompanied by a 
high factor of heat resistance or refractoriness (Cone 26), 
i.e. 1580°C. Experience has proved that the FIRECLAY 
grateback is unrivalled in its resistance to high and 
fluctuating temperatures. 


Specify FIRECLAY GRATEBACKS to British Standard 125] 


Gratebacks conforming to the stringent requirements laid down are now in production and are obtainable from :— 
BOWENS (REFRACTORIES) LTD., Clattershall Fireclay & Brick Works, Stourbridge. 


GEO. CLARKE & SONS (RISHTON) LTD., No 


rden Fire Clay Works, Rishton, Nr. Blackburn. 


D. DUDDELL LTD., Oldfield Brick & Marl Works, Fenton, Stoke-on-Trent. 


J. & J. DYSON LTD., Griffs Works, Stannington, 


Nr. Sheffield. 


GUEST, KEEN & NETTLEFOLDS (CWMBRAN) LTD., Refractories Works, Cwmbran, Mon. 


HARRIS & PEARSON LTD.., Firebrick & Fireclay 


Works, Stourbridge. 


J. HEWITT & SON (FENTON) LTD., Fenton Low, Stoke-on-Trent. 


THOMAS MARSHALL & CO. (LOXLEY) LTD 
E. J. & J. PEARSON LTD., Stourbridge. 
J. T. PRICE & CO. LTD., Stourbridge. 


., Storrs Bridge Works, Loxley, Nr. Sheffield. 


TIMMIS & CO. LTD., River Stour Works, Stourbridge. 


TROTTER, HAINES & CORBETT LTD., Brette 


* BRITISH STANDARD 1251: Part1: 1959. Open Fire- 
place Components. Part 1. Firebacks for use with Open Fires. 


lis E:tate Fire Clay & Brick Works, Stourbridge. 


CLAY Products’ 4 Socuna mvesmemit 
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Key backs the builder with 


, V4 tour’ DELIVERY SERVICE 








PHONE FOR KEY 
COMMANDO SERVICE— 
24-hour delivery 


! stockists throughout Britain pro- 
vide, if necessary, immediate delivery to 
site. Even if your usual merchant is not a 
Key stockist, we will still gladly arrange 
to supply drainpipe through him to you. 
If in any doubt, "phone your ys ; 
nearest Main Distributor for 





supplier. 


These are the main distributors : 


Barflo Ltd., 
§6 Cavendish Place, Eastbourne. 
Eastbourne 4047 
. M. & J. Bartlett Ltd., 
smmbard House, Warwick Street, 
Newcastle-on-Tyne. 
Newcastle-on-Tyne 24011 
A. R. & W. Cleaver Ltd., 
Wood Street, Northampton. 
Northampton 1432 
Wm. Dibben & Sons Ltd., 
76-79 St. Mary’s Road, Southampton 
Southampton 23800 
B. Finch & Co. Ltd., 
Belvedere Works, Barkingside, Essex 
VALentine 8888 


A. D. Foulkes Ltd., 
Ludgate Hill, Birmingham. 
ventral 8 


Samuel Gratrix Ltd., 


23 Quay Street, Manchester, 3 
lackfriars 6601 


The Iron & Marble Co. Ltd., 
33-35 Victoria Street, Bristol, 1. 
Bristol 27471 





u 


TELEPHONE THEM — 
OR US AT ANY TIME 
for Key Commando Service 


There is a round-the-clock service 
at Key Headquarters — Maidstone 
7-7777 Extension 728. 








el P 
Od 


throughout Britain 


quick action, or information 
about the service. Please give 
the name of your usual fi 


KE 2 4 
pitch fibre drainpipe 
commando service 


Lift your ’phone, call any Key man on this list, 
tell him how much 4-in. or 6-in. pipe you need 
for underground or stack drainage—and you’ll 
have immediate attention from your nearest Key 
stockist or distributor. 

* With the exception of a few outlying districts, 
all orders for full loads of 4-in. and 6-in. 
pipe will be delivered from the factory within 24 
hours, and often very much sooner. 

KEY KEEPS THE JOB AHEAD OF SCHEDULE 
Drain-laying time more than halved. The job goes ahead 
in any weather. 

KEY PROVIDES ON-THE-SPOT TECHNICAL HELP 
Key-service representatives know exactly how pitch fibre 
pipe can best be used. On-the-spot technical help will be 
given on request. 

KEY CUTS THE COST 

Light-weight Key drainpipes can show immense over 
savings, compared with orthodox methods. Concre 
is unnecessary. There are no tricky joints and fast | 

is achieved even with semi-skilled labour. Immed 
backfilling means no site disruptions. 

KEY GUARANTEES HIGH STANDARDS 

Pipe and fittings are made in Europe’s most modern factory 
Guaranteed to B.S. 2760: 1956, every Key pipe bears 
the B.S.1L. ‘Kite’ Mark. 

KEY KEEPS YOU UP-TO-DATE 

Publications, technical data sheets and reports on special 
applications are available. Ask your Key man for details. 


Speeding the job, cutting the cost al/ over Britain— and in 45 countries overseas 


THE KEY ENGINEERING COMPANY LIMITED Larhkfield, Near Maidstone, Kent. Telephone: Maidstone 7-7777 Ext. 728 


TGA KD23 
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1 


Soakers Flats | valleys, 


etc. 


‘| Gutters, 


Flash- 


ings ings 


Stepped 
Flash- 





External leadwork: . d. Ss Se we t 
(Over | ton): 
Milled lead and labour in 
per cwt. 


144 0 167 0 178 0 


Labours, etc.: Double welt a 
Copper nailing: Open - 

Close ... 
Soldered seam 


. ft. run I 


s. d.| s. d. 


184 0 194 


0 
0 
7 
0 
6 


3 in.x | 4 in. x 
15 Ib. | 19 Ib. 





Lead pipes: (Over | ton): 
Soil, waste and ventilating pipes, 
fixed to walls with plain lead tacks 
and brass screws. , . per ft. , 10 
Extra for: Lengths under 4 ft. arb he 3 
Bends ..._. a. bas ; 12 
Wiped soldered joints. “an, es 19 
ee 23 


Per ft. run 


4 ae 


14 18 
3 4 
23 24 
29 33 
34 38 








Lead pipes including 
running joints: 
Main intrench  . 
do. fixed with 
hooks wwe = 
Service and do. 
Waste and do. ... 
Extra for lengths 
under 4 ft. : 
Soldered stop 
ends ... : 
do. joints to 
fittings ash 
do. branch 
joints 
Brasswork: 
Union with red 
lead joint to 
iron and sol- 
dered joint to 
lead 
Stop-cock and 
soldered 
joints .. - 
Bib-cock do. 
Ball-valve do. 
Stee! tubing: 
Galvanised tubing 
Class C laid in 
trench 
do. Class B fixed 
to walls, etc. 
Extra for bends No. 
Tees 9 
Red lead joints ,, 
Copper tubes and 
fittings: gauge 
Tubes and fixing to 
walls ... et gi ite. 
Extra for lengths 
under 4ft.... . 
Brass capillary type | 
fittings: 
Coe teoer 
tocopper ... .. 
Bends— do. 
Tees— do. 
Stop cocks — 
Tank connectors ... 


6 8 8 
8 10) 11 
14 0/19 
60 0 101 
8 0 10 


PLASTERER 


Expanded metal lathing % in. mesh 24 gauge 
(not including hangers for suspended work) 

Lime Plastering: Render, float and set ... 

Sirapite Plastering: Render and set 

Portland Cement: Plain face trowelled smooth 


Keenes: Render in cement and lime and set in Keenes Yd. sup. 


Extra for dubbing out in. thick 1/11, 4 in. thick 3/4 
§ in. Plasterboard and setting coat in Sirapite ... 

Narrow widths: Up to 3 in. wide add 100 per cent. 
Do. 6 in. do. 75 per cent. Do. 6 in. to 12 in., add 
334 per cent. 

Labours: Arris 44d. Fair edge 64d. Quirk 9}d. 

Plaster Moulded Cornices: 6 in. girth and under ... Ft. run 
Over 6 in. girth, add 4d. per in. 


Tyrolean Rendering with three coat Cullamix finishing Yd. sup. 


Wall Tiling: 6 in. x 6 in. white glazed } in. thick 
Extra for rounded angle or birdsbeak 
do. rounded edge tile ve ' 


. Ft. run 


GLAZIER 


Wood sashes with 


beads or putty 


Clear sheet glass ordinary quality: s. d 


8 oz. ! 
24 oz. oe ve aes, St hae I 
MRE” icc eae Nee eels Tie es ole ! 
DE ace. . Seats 2 
Obscured glass: 

t in. Figured rolled White group | 
a ip » group 2 
» Standard tints... 
$ in. Pinstripe, Hammerstripe, Reeded, Reedlyte 
and luminating group 3 oe oe aap ba 
+ in. Wired Cast va 
+ in. Georgian Wired Cast... 
+ in. Polished Plate Glass, G.G. Quality: 
In plates not exceeding 2 ft. sup. 
= a al 5 ft. sup. 
” ” ” 45 ft. sup. 
= 100 ft. sup. 


.oono NNN NN— 


Extra on all above: 
For glazing with screw beads ft. sup. 
(Excepting polished plate over 12 ft. super on 
which no extra is charged) 
For glazing with metal sashes with putty 
Glazing bedded in washleather ... ™ 


PAINTER 
Limewhiting: Prepare and two coats on brick 
Whitening: Prepare and two coats on plaster 
Washable distemper : Prepare and two coats on plaster 
Emulsion paints: Prepare and two coats on plaster ... 


Ft. run 


Yd. sup. 


” 
” 


Painting with oil colours: 1 enat 


4t 
7 
% 
2 


9 

0} 
63 
23 


6 
6} 
8} 
8} 

104 
St 


54 


Yd. super 
2 coats 3 coats 





s. @. 

Prepare and paint on plaster... ... 0 «.. a2 

On Steel: 
Plain surfaces ick ae ee, eee eee 
Roof trusses cee 
Metal casements divided into ‘squares | 

do. divided into —_ =" | 

Opening edges ve ; 
Small pipe 
Rainwater pipe 
Gutter 


Each 
Yd. ast 


aORONAAO 
lwee—ucaw a? 





| 





Knot 
| prime and 


w > 


wo 


WN——-NOAuU ae 
@Mousousos 


Add for 
each extra 








On Woodwork: 

General surfaces . 

On work not exceeding 3in. girth .. 

Add to last for every additional 3 in. 
ee ae 

Sash squares on one side 

Large ,, - os 

Opening edges 


. Yd. sup. 
. Yd. run 


Oiling Hardwood: Two coats with linseed oil 
Creosote: Two coats on woodwork 
Polishing—New Work: 
Staining and wax polishing hardwood 
Staining, bodying in and full french eampideat on 
hardwood . 
Old Work previously polished: 
Preparing old work and repolishing 
Stripping, preparing and repolishing 
Paopering: 
Preparing, sizing and hanging lining paper ... 
do. do. Wallpaper, p.c. 10s. or “ie ‘s 


Ft. sup. 


... Yd. sup. 


.. per piece 
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UR) Soor Gear 


“ESTATE” 


FOR THE HOUSE AND OFFICE 
SLIDES SILENTLY AND SMOOTHLY 


IS EASILY OPERATED 


REQUIRES NO MAINTENANCE 


Used extensively in Private Houses and Council 


Estates throughout the country 


ye Please write for further details of this product and 
; our many other types of Sliding and Folding 


Door Gear 


ELLARD SLIDING DOOR GEARS LTD. (Desk 9), Works Road, Letchworth, Herts. Tel: 613/4 
LONDON OFFICE: 5 NEW BRIDGE STREET, LUDGATE CIRCUS, €E.C.4 Tel: CITy 4815 





THE Tohm md ’ FIREBAGK HOOD (pat ne 7226/9) 
AND OUTLET (reo bDEsicn N°8882is) 
In Best Quality FIREBRICK Materials 


Section of a Fireplace showing the 
“OTTY” Fireback Hood and “OTTY” Outlet 
assembled together. 








Predetermines entrance 
to flue. 

Restricts throat to 
correct size. 

Correctly splayed throat 
aperture 

Smoke passes unimpeded 
into flue. 

Cuts down excess air 
change. 

Retains heat in room. 

Impedes down draughts. 


Pe Seals off fireback to lintel. 


Resists heat to back of 
surround. 


Shelf remains cool. 


Eliminates smoke 
pocket. 


Avoids loss of heat up 
flue. 


Greater efficiency. 
Economy in fuel. 





5 2 OE 





























2 ee aE 























Write for fully illustrated list. Stocked by leading merchants everywhere. 


BOWENS (REFRACTORIES) LTD. Cilattershall Fireclay & Brick Works - Stourbridge ‘““?°"" SR/ERLEY WiLL 


7B/1O/ & 7BIO2 
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THE BUILDER 


Tre information given on these pages has been specially compiled | 


for The Builder and is copyright. It is the intention that the 
details given should indicate fair average prices of materials, not 
necessarily the highest or the lowest. The prices apply to large 
quantities of materials loaded at works, delivered at London Stations 
or at site in London Area as stated. Prices for smaller quantities 
ex merchant’s warehouse will necessarily be higher so as to include 
the stocking and handling costs involved. It is recommended that 
the prices of materials should be confirmed by inquiry from suppliers 
and merchants. 


AGGREGATES AND SAND 


Delivered site in full lorry loads. Average of prices for 
Boroughs of Westminster, Paddington, Holborn and 
St. Pancras. 

Pit Ballast <- wise See” ANP! eee wee, ERO 

Pit Sand c a ‘ad 

Washed Sand 

} in. Shingle oi 

j in. Broken Brick 

Pan Breeze ce - a 

Fine or Coarse Foamed Slag Aggregate é : per ton 
2 yds. of fine and 2.6 yds. of coarse per ton. 


CEMENT, etc. 


Including non-returnable jute sacks or paper bags. 
Best British Portland Cement. Standard Specifi- 
cation delivered Charing Cross area. 
6-ton loads and upwards, site 
1 to 6 tons, site ; ; 
Rapid-Hardening Cement in 6-ton loads and 
upwards to site : : ~ 
lto6tons do. _ site ° ‘ 
Aquacrete Water Repellent Cement. 32s. 6d. per 
ton on ordinary cement prices. 
Sulphate Resisting Cement. 32s. 6d. per ton on 
ordinary cement prices. 
Red, Buff or Khaki Colocrete in 6-ton lots 
Other colours according to colour. 
In 4-ton lots from 310s. Od. to 780s. Od. per ton. 
White Portland Cement ... ” 
Under 1 ton per cwt. 
417 Cement (Ultra Rapid Hardening) in 6-ton lots 
and upwards per ton 
Super Cement (Waterproof), 32s. 6d. per ton above 
Portland Cement. 
Cullamix Tyrolean Finish, £11 10s. Od. to £14 5s. Od. 
(1-ton loads and upwards.) 
Lightning and Ciment Fondu Brands High Alumin- 
ous cement, 6-ton lots and u 
Stourbridge Fireclay, 6-ton foads at Railway 
Depot, London 
Stourbridge Fireclay, 6-ton loads (London sites) 
Moler Mortar Powder - Flue Bricks (London 
sites) . per cwt. 


BRICKS 


Full Loads. 
First Hard Stocks .. ae aa ae ee 
Second Hard Stocks ‘Ss ; ran ons ‘ 
Mild Stocks (Kiln Burnt) 
Mild Stocks 
All loaded free into lorry at the works. The 
question of haulage is still very dfficult and 
prices must be obtained from job to job 
2% in. Nominal Fletton Bricks to sites in W.C. 
district : 
Commons 
Cellular Commons 
Keyed do. 
Rustics 
Cellular Rustics 
Single Bullnose Commons 
Sandfaced 
Tuscans 
Saxons 
Golden Buffs 
Dapple Light Facings 
Heather Facings 
Best Blue Pressed Staffs (London stations) 
do. do. (London sites) 
do. Bullnose (London stations) 
do. do. (London sites) 
Blue Wire Cuts (London stations) 
do. do. (London sites) 
Midhurst Lime Bricks (London sites) 
Uxbridge Whites (London sites) 
Special Purpose Sandlime Bricks (London sites) 
Best Stourbridge Fire Bricks : 
23 in. (London stations) 
34 in. (London sites) 


” 


” 


de pet et ee et ee 


” 


” 


oacoooo 


ASOARCOAROCAGCACSS 


ow 














CURRENT PRICES 




















£ 
3 in. (London stations) ad ine vA per 1,000 36 
3 in. (London sites) ... ive ‘ 37 
2} in. Moler Flue Bricks (London sites) . 29 
2%# in. Machine-made Sandfaced Red Facings 
(London sites) 
24 in. Machine- made Multi Red Facings (London 
sites) .. 
2§ in. Hand-made Sandfaced Red Facings 
(London sites) . - 
2¢in. Hand- made Sandfaced Multi-Colour 
Facings (London sites) 
Hand-made Sandfaced Cherry Red Facings, 
Berkshire district (London sites) . 
Hand-made Sandfaced Miulti-Colour Facings, 
Berkshire district (London sites) .. 
Rubber Bricks for gauged arches (London sites) 


| 24 in. Surrey Clamp Burnt Multi Stock Facings 


(London sites) . 
2% in. Surrey Kiln Burnt Multi Stock Facings 
(London sites) 


| Glazed Bricks (London sit sites), White, ivory, Brown: 


Stretchers 

Headers . 

Quoins, Bullnose and 44 in. Flats 

Double Stretchers ° 

Double Headers 

One side and two ends 

Two sides and one end 

Splays and Squints 

Cream and Buff, £3 extra over White. Other 
colours, hard glaze, £8 10s. Od extra over 
White. All above prices plus 324% for Best 
quality and plus 324% less 10% for Second 
quality. 


PARTITION SLABS, etc. 


Delivered Central London Area. (W.C. District.) 
HoL_tow CLay Partition BLocks (Keyed) 
Minimum lorry loads 
*23 in. . : 140 yds. per yd. sup. 
BuiLpDING BLocks (Keyed) 
*3 in. ( 6 cavity) 110 yds. < 
*4 in. (6 cavity) 90 yds. , ~ 
6 in. (8} in. x SR in.) 1,250 blocks per 1,000 26 
* Half blocks at no extra charge 
CLINKER CONCRETE 
2 in. ‘ie bea 100 yds. per yd. sup. 
26; ... oul we 85 yds. : 1s 
ae ane wad ona 75 yds. ; se 
CM cx en hes 55 yds. 
CRANHAM TERRA COTTA 


2 in. 
24 in. 
3 in. Load bearing quality 
4 in. do. do. 
MOoLeR PARTITION BLOCKS 
2 in. : ‘ 150 yds. 
24 in. ... haa , 120 yds. 
3 in. ‘ - 100 yds. 
4 in. ost . 90 yds. 
LIGHTWEIGHT CONCRETE BUILDING AND PARTITION 
BLOCKS OF VARIOUS SOURCES OF MANUFACTURE 
2 in. pel? Selise 100 yds. per yd. sup. 
24 in. ove - 80 yds = 
3 in. ‘ one pes 65 yds 
4 in ' wll iil 50 yds. 
4} in. ... ans ‘ 44 yds. 
6 in. ‘ 33 yds. 
THERMALITE-YTONG PARTITION BLOc KS 
24 in. 144 yds. 
THERMALITE-YTONG LOAD-BEARING INst\ LATING BLOCKS 
3 in. ves 120 yds. . per yd. sup 
4 in. eae oer 90 yds. si 
5 in. , ban ‘ 72 yds. 
6 in. eee . 60 yds. 
84 in . 42 yds. 
FLoor BLocks AND FiLter TILES 
Floor Blocks 12 in. x 12 in. delivered in full lorry- 
loads: 
3 in. . 7 , ses per 1,000 
4 in. eee _ eee a > _ ‘ 
5 in. 
6 in. 
7 in. 
8 in. 
9 in. 


” 
” 


10 in. 
Filler Tiles in multiples of 10 tiles per 1,000 multiples: 
12 in. 3 in. » § In. 

12 in. 4 in. x } in. 

10 in. x 5 in. x g in 
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Wonderful 
~~ stuff, 
Water Perfect joints at the turn of a spanner 


— just how wonderful most people There are over 22,000 types and sizes of KONTITE 


only realise when they turn on compression fittings, each designed to make 
: . lumbing easier, quicker, better and more 
a tap and nothing happens! Thanks F . — 
é economical. Produced in brass, or in gunmetal 
to modern plumbing we can take ery 
to resist dezinctfication, they are made to fit 
it for granted. But of course, as all pipe sizes, up to 6” bore. 


every plumber knows, there are 


some things that can safely be taken a ee 
for granted — like the complete most items by return. nae sone 
dependability of Kontite fittings. Catalogue? With pleasure. ; BATH TRAPS 





Pian right with Kontite 


KAY & COMPANY (ENGINEERS) LTD - BOLTON - LANCS - TELEPHONE: BOLTON 3041 
LONDON OFFICE: 36 VICTORIA STREET - SW1 - TEL: ABBEY 2144 


A member of the ALENCO group of companies 
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STONEWARE DRAIN PIPES, etc. 

The following are the percentages to be added to the Revised Standard 
List (Nov., 1956) prices delivered London Area. 

Delivered ex Merchants Wharf or Depot. 

Over 50 pieces Under 50 pieces 

; Under2tons Under 2 tons 

Best Quality “ai 82% List price +59 

BSS Best Quality... +10% - 18 mA +10% list price + 10%" +59 

Tested Quality ... +374 8 4—18 +374 & list price +37$%+5% 

BSS Tested Quality tae —1828% +474}%listprice + 474% + $9 

- per 1,000 ii 

15 


6 in. do. do. mt - ae! « ove 32 

9 in. do. do. i. eee 2 

DAMP COURSE 

Hessian base bitumen 7 Ib. per yd. sup. in 24 ft. 
rolls cut to wall widths in lots of £6 value and 
over delivered London area 

Asbestos base do. 7 Ib. per yd. sup. do. do. 

Lead lined bitumen do. 9} lb. per yd. sup. do. do. m 

18 in. x9 in. British op course slates .-- per 1,000 

d do. ‘ - 


om 2 tons 


3 in. ne Drain Pipes (in ae in. » ages .. 
4 in. do. do. 


a 


ON—NNN: 


per yd. sup. 


14 in. x9 in, 
9 in. x 9 in. 
18 in. x 44 in. 
14 in. x 44 in. 
9 in. x 44 in, 
STONE 
Bath Stone 
Monks Park 3 _ 
St. Aldhelm Box Ground. 
Delivered in railway trucks at South Lambeth 
B.R. Western Region. 
Doulting Stone Random _ Blocks. 
London area . 
Beer Stone. Delivered London area. 
Portland Stone 
Brown Whitbed in random blocks, 20 ft. 
average delivered in railway trucks at Nine 
Elms, B.R. Southern Region 
Yorkshire Stone—Blue Robin Hood Quality. 
Delivered to site London in 6-ton lots. 
9in.x3 in. Rubbed, weathered, throated and 
stolled cills : Ka = .. per ft. cube 
12 in. x 6 in. do. do. do. 
12 in. x 3 in. Plain coping, twice throated 
12 in. x 3 in. Weathered and twice throated coping 
14 in. x 6 in. do. do. do 
44 in. x9 in. Plinth rubbed on top and face o” 
3 in. sawn two sides Slabs, random sizes . per ft. sup. 
Templates and Cover Stones, 3 in., 4 in. and 6 in. 
thick, edges coped for rendered brickwork per ft. cube 
do. do. fair one edge for fair faced brickwork - 
Hard York— 
12 in. x2 in. Square Steps, rubbed on top and 


- 
< 


to we 


per ft. cube 


” 


Delivered 


NNWwNwS 


—_— 
Sl i Ae Reha! 


—_— 
Ts 


edge per ft. run 
14 in. 3 in. Round- nosed Steps, rubbed on top 
and front 
12 in. x 6 in. Plain Steps, rubbed top and front 
2 in. Rubbed and Jointed Paving, given sizes 
2 in. Sawn Paving, edges rane in random 
sizes . 
TILES AND PANTILES 
Delivered London area by road in 6 tons or over per 1,000. 
Machine-made Pantiles and French poten 7 from 
Lincolnshire district 
Hand-made Pantiles Berkshire district - 
Hand-made Double Roman Bridgwater district 
Hand-made 10} x 64 tiles Berkshire district 
Machine-made 104 « 64 Staffordshire district 
Hand-made Hip and Valley tiles per doz. ... 
Machine-made Hip and Valley tiles do. 
Concrete tiles 10} x 64 ‘ cs i 
do. Interlocking (49S) 19 
Note.—Breakage in transit, purchasers’ responsibility. 
SLATES 
First-quality Slates from Penrhyn or Portmadoc, carriage ori 
truck loads to London Rate station. Per 1,000 actual. 
‘ 


per ft. cube 
per ft. sup. 
per yd. sup. 


NUhwoYr 


ae 
oo 


12 
1 
1 


12 
10 
10 
y 
“10 
8 
Norte.—Breakage in transit, 
TIMBER 
Softwood Ex 
Joinery quality Wharf eandent £110t 
Carcassing quality do. e £92 
1 in. Tongued and Grooved Flooring do. s £106 
Hardwood 
Mahogany do. 
do. 


1 
3 
do. 2 
do. 3 
2 
3 


Cadneaniute 


— 
+o 


purchasers’ responsibility. 


African S.E. 
Honduras S.E. 
European S.E. 
Japanese S.E. 
English Logs sawn 
8 in. average S.E. 
African Logs sawn 


per ft. cube 


do. 
do. 


Walnut do. = i 





DOORS (in Lots I-I1) 
Delivered London area. 
1} in. 4 Horizontal Panel. 

2 ft. 0 in. x 6 ft. 6 in. 

2 ft. 3 in. x 6 ft. 6 in. 

2 ft. 6 in. x 6 ft. 6 in. 

2 ft. 9 in. x6 ft. 6 in. ... 
2 in. do. but top panel open. Pattern 4 » 

2 ft. 6 in. x6 ft. 6in. ... 

2 ft. 9 in. x 6 ft. 6 in. 

2 in. 2 Panel top panel open. Pattern 2 

2 ft. 6 in. x 6 ft. 6 in. 

2 ft. 9 in. x 6 ft. 6 in. ... eee ove 


SUNDRIES 

Delivered London area. 

1 in. Wood Wool Slabs 6 ft. 0 in. x 2 
quantities of 1 ton (89 yds. to 1 ton) 

1} in. do. (67 yds. to 1 ton) 

2 in. (52 yds. to 1 ton) 

24 in. (45 yds. to 1 ton) 

3 in. (39 yds. to 1 ton) 

Quantities under 1 ton add 1d. per 4 in. of 
s 


in. imported insulation Board, quantities over 


5,000 sq. ft 
4 in. Hardboard do. 
# in. do do. 
i “4 Asbestos Flat Building Sheets 
di do do. do. 
Roofing Felt 1- ply “ 
do 2-ply 
Best Scotch Glue in slabs 
do. pearl 
Croid Glue 
Cut Nails (1-ton lots) 
and up (1-ton lots) 
(4-cwt. lots) 


and up (4-cwt 


3 in. 
do. 4in 
Wire Nails 3 in. 
do. 4 in. 


METALS 


lots) 


STEEI 
Basis Joists 
6 in. x 5in., 8 in. 
12 in. x 6 in., 
London area 
Extra for sizes 

3 in. x 14 in. 

3 in. x 3 in. 

4 in. x 3 in. 

10 in. * 44 in. 

5 in. x 24 in. 

4} in. * 1} in. 

5 in. « 4} in. 

6 in. * 3 in. 

6 in. * 44 in. 

9 in. x 4in, 

12 in. x 5 in. . in. 

9 in. x 7 in. 8 in. 12 in 
14 in. x 5$ in. <6 in. 14 in 
15 in. x 5 in. <6 in. 16 in 
16 in. x 8 in. x 6 in. 18 in 
18 in. x 8 in. . * 64 in. 20 in 
Steel angles average price 
Steel tees average price 
Fabricated work delivered London— 

R.S. Joists cut and fitted Ses 
Compound girders 
Stanchions 
Compound stanchions 
In Roof Work—Trusses and Purlins 
Average prices not for awkward work 
Angle cleats and § in.. 
price London area 


Mild Steel Ferro-Concrete bars 
facture to BSS785 ex London Stock ! 
and upwards a , 

} in. diam. 

f in. do. 

gin. do. 

sin. do. 

H in. do. 

§ in. and } in. diam. 


Sin., 8 in. x 6in., 10 
plain cut to lengths 


4in. x 1} in.. 


3 in, 
34 in. 13 in 
74 in, 
4 in. 
5 in. 


8 in 


FEeRRO-CONCRETE 
British 


Mitp Sree 
Tubes to BSS 1387—1957 and Fittings. 
discounts : 

Galvanised Tube 

Under | ton Over 1 ton 
394% 414° 
354% 374% 

294% 


Light 

Medium 

Heavy 273° 
Black— 

Light 50% 

Medium 46% 

Heavy 384° 


o 


518 Y 
ptt Y 


Pattern 4 in. 


Jotsts, 


» 


deal 


G in deal 


G in deal 


RR RN Ree 
co aS aanac & 


> 


ft. O in. in 


thickness. 


per 
100 sq. ft. 


— 
Dean AL ION 


a per yd. sup. 


+ per $ cwt. 


28 Ib 
per ton 


per cwt. 


ETC 


in 61n., 
delivered 


48 


wee NNW 


oe oecocecoeoo @& 


} in. and { in. bolts average 


per cwt. 
BARS 
manu- 
in. diam., 


_ 
> 


perton 49 
pertonextra 8 
* 6 


NNN 


aS 


TuBes 


Revised list prices and following 


Malleable 
W.1. Fittings Fittings 
Light 264% Malleable List 
Heavy — 223% —23%+40% 


Light 324°% Malleable List 
Heavy — 283% 23% 


C.1. HALF-ROUND GUTTERS 
Delivered London per yd. in 6 ft. lengths. 


3 in. 
3} in. 
4 in. 
4} in. 
5 in. 


Gutters 
4/04 
4/44 
5/8 


Nozzles Stop Ends 
3/7 1/- 


6/3 
6/114 3/4 
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METALS—continued 


C.L0.G. Gutters 


Per yd. in 6-ft. tengthe : Gutters Nozzle Stop Ends 
ae 5/2 4/8 /3 
34 in. 5/1 4/8 1/7 
4 in. 6/5 4/il 1/10 
44 in. 6/114 5/8 2/2 
5 in. ak 7/74 6/5 2/6 
C3. Sine WATER Pipes 
ipe Bends Branches 
2 in. sin 8/74 4/5 6/4 
23 in eas 8/74 4/il 8/6 
3 in. ap 9/84 6/2 9/2 
34 in de 11/03 7/3 11/- 
4 in. _ 12/9 8/9 13/1 
LCC. Coatep Som Pipes 
2in 9/ 7/7 9/2 
24 in 10/4 8/5 11/5 
3 in 11/7 9/2 13/7 
34 in 12/114 11/5 15/10 
4 in. 14/9 12/9 18/8 


Above prices for gutters, rain-water and soil pipes for under 5-cwt. lots. 
only. Lots over 5 cwt. see List No. 3300, dated February 1, 1955, 
plus 22}°% and tonnage allowance. 4-ton lots 5%, 2-ton lots 24%. 


L.C.C. Coatrep Drain Pipes 


In 9-fts.: cwt. qt. Ib. Per yd Bends Branches 
4in. ... ies 4 ae 35/3 23/9 42/- 
6 in. ... ; ae $1/7 63/9 101/- 
Asprstos RAIN-WATER Pipes AND FITTINGS 
All less 174% discount. 2 in. in. 3 in. 4 in. 
Pipes, 6-ft. lengths per yd. 4/7 4/103 5/11 7/10 
Shoes . each 3/- 3/3 3/10 $/2 
Single Branches 4/8 5/6 6/7 9/2 
Bends, square or obtuse 3/3 3/7 4/8 6/7 
Swan Necks, 44 in. proj. 3/7 4/8 5/2 7/3 
do. 6 in do.... ’ 3/10 5/2 5/10 7/10 
Aspsestos O.G. GUTTERS AND FITTINGS 
4 in. 4} in. § in. 6 in. 
Gutters, 6-ft. tapaged per yd. 4/4 4/94 5/9 6/104 
Drop ends each 3/6 4/- 4/9 s/o 
Stop ends an ns 3 1/1 1/2 1/3 1/5 
Angles ... as oh oe Se 3/7 4/1 $/- 5/10 
Nozzles 3/6 4/- 4/9 5/- 
Union Clips 1/9 2/1 2/6 2/il 
ASBESTOS iam Rot ND oie 5a AND FITTINGS 
3 in. 4i in. 5 in. 6 in 
Gutters, 6-ft. lengths per yd. 3/0} 3/7h 3/8) 4/4) 6/1 
Drop ends each 2/6 3/- 3/3 3/7 5/2 
Stop ends se 1 1/1 1/2 1/3 1/5 
Angles ... . 2/10 3/3 3/7 3/10 $/2 
Nozzles ae ae 2/6 3/- 3/3 3/7 $/2 
Union Clips ... sea 1/3 1/4 1/ 5 1/7 2 
Per ton basis 
in London 
a &, 
Iron—Staffordshire Crown Merchant a ey 52 17 6 
Mild Steel Bars 47 8 6 
Mild Steel Hoops ... 49 0 0 
Ex Merchant's 
Stock per ton 
Two-ton lots 
Soft Sheets C.R. and C.A.— £ & @ 
20 gauge aia oe sal wad aon ae ee 
24 gauge 6417 6 
26 gauge we 67 17 6 
Galvanised Corrugated Sheets, | 6- ft. to 9- ft. — 
20 gauge d 70 18 O 
24 gauge 748 0 
26 gauge 79 13 O 
Galvanised Flat Sheets C. “R. and C.A. 
20 gauge ee ta & 8 
24 gauge 7518 O 
26 gauge 81 3 0 
ALUMINIUM AND ALUMINIUM ALLOYS 
(Base Prices) £s. d. 
Sheet BS 1740 SIC 18 SWG (36 in. wide)... per Ib. 2 103 
Sheet BS 1470 NS3 Utility 18 SWG (36 in. wide) Re a 
Coiled strip BS 1470 SIC 18 SWG (24 in. wide) 2 93 
Coiled strip BS 1470 NS3 Utility 18 SWG (24 in. 
wide) : ws 29 
Coiled strip for flashing, 99.7% purity, 22 SWG 
(12 in wide) ~ 3 0 


Corrugated sheet BS 1470 NS3 Utility Circular 


Profile 8 ft. x 32 in. x 20 SWG per sheet 112 0 
Corrugated sheet BS 1470 NS3 Utility Industrial 

Profile 8 ft. x 31} in. x 20 SWG 2 117 6 
Corrugated sheet BS 1470 NS3 Utility Mansard 

Profile 8 ft. x 313 in. x20 SWG a $21 3 
Extruded section BS 1476 EIC simple moulding per Ib. 2 8h 
Extruded section BS 1476 EIC 1 in. diam. round ye 2 <¢ 
Extruded section BS 1476 HEIWP simple angle - 2 11} 


—— section BS 1476 HEIOWP 1 in. diam. 


‘ ~ 2 
in. O/D x 20 SWG ws vA 4 
: 5 


und 
BS 1471 TIC 1 
Tubing P 1} in. O.Dx SWG 


Tubing BS 1471 HT10 
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PLUMBERS’ BRASS WORK, etc. 
Delivered in London area. 
M.O.H. 
All per dozen sin. jin. Lin. I}in. Ih in 2 in. 
Screwdown bib cocks Crutch 
head for iron.. we ‘ 87/- 128/- — — _ _ 
Toilet bib cocks for iron 109/- 1588/5 — — ~~ ~ 
Screwdownstopcocksforiron 66/- 95/9 188/- 363/- 522/6 917/6 
do. with two unions forlead 89/— 132/— 234/4 472/— 623/6 1,389/6 
Double nut boiler screws 18/8 26/5 47/6 48/6 67/- 93/6 
et Croydon ball valves... 77/- 193/6 312/5 568/8 734/10 — 
Plumbers’ union brass mae to 
iron ‘ ; - 19/6 23/6 38/6 52/10 70/6 165/- 
It in. 1g in. 2in. Zin. 34in. 4 in. 
Caps and Screws mi -» 33/- 40/8 59/6 92/5 118/10 155/3 
Brass Sleeves os = 31/11 31/11 56/2 74/10 91/5 
13x6 lb. 1x61lb. 2x71lb. 3x7 Ib. 
a ~ P. trap with brass clean- 
screws --- 64/10 81/- 129/6 221/6 
kes S. trap do. do. 78/6 97/3 159/6 286/3 
Solder : s. d 
Plumbers’ 1 cwt. lots 320/- 14 Ib. lots per lb. 3 7 
Tinmen’s ... ie "a »  404/- an ms a 5 
Blow pipe “ee a aa 407/ - - 4 6 
Copper TUBES AND SHEETS 
Copper tubes BSS 659/1944 on the basic price of 30jd. per Ib. plus 


gauge and manufacturingextrasasfollows. Minimum quantities, |Ocwt. 


Extra 
d. d. d. 
} in.x 19 gauge 15} Total per lb. 45} Approx. per ft. 12} 
xi .. 13} a re 44 , - 17} 
mse - 12} ma Pa 424 * 26} 
ljin.x18,, 11% a * 41% me ‘ 313 
I¢in.x18,, 118 a im 41} ra 38 
2 in. x17 13} - és 434 a 61 
Small Quantity extras :— 
10 cwts. to 5 cwts. plus 4d. per Ib. 
5 cwts. to 2 cwts. wir. es 
2 cwts. to 1 cwt. _ ae 
Rolled Copper sheets up to 48 in. wide, basic price «2 2 
plus gauge and manufacturing extras 292 0 0 
ZINC . ho 
Sheet Zinc, = gauge (25 SWG), 5 cwt. lots rene per cwt. 7% 3 
- 2 gauge (23 SWG), ,, a 714 9 
» oo» 14gauge (21 SWG). 7 3 «66 
Brass TUBES 
Brass tubes, basic oi, amy wars and manufac- 
turing extras per Ib. 2 3 
LEAD SHEET AND PIPES 
Basis selling price to one address in London or Home Counties : 
f¢ & 
Lead Sheet, English, 34 Ib. substance and nnaeen perton !09 5 0 
» Water Pipe, in coils ¥ a 111 10 0 
Lead Soil Pipe, 10 ft. or over 2 in. to 4 in. dia. * 113 0 0 
‘ » over 4 in. dia. sii ww 115 0 0 
‘a Gas or Untinned Compo pipe. ; ‘i 113 0 0 
5 cwt. lots and over less 6d. per cwt. off basic prices. 
Extras over Basis for quantities under 5 cwt.: 
3 cwt. and under 5 cwt. ; per cwt. 4 0 
1 cwt. do. 3 cwt. * 6 0 


Smaller quantities than 1 cwt. priced specially. 

Supplying sheet lead and lead pipe to less than basis 
weights and cutting to sizes less than basis charged 
extra according to current trade schedule. 

Allowance for Old Lead, collected, £60 Os. Od. per 
ton weighed at buyer's works. 


PLASTER, etc. 


gs. & 
Coarse Pink in 1-ton loads and over delivered on site per ton 8 4 6 
do. White do do. do. AF 8 14 0 
Sirapite Coarse BSS 1191 Class C do. rs 815 9 
do. Fine do. do do. 9 3 3 
do. Browning BSS 1191 Class B do. ‘a 815 9 
do. Board Finish do. do. 815 9 
Blue Lias Lime, in 6-ton loads - 614 6 
Hydrated Lime (Grey), in 6-ton loads 510 0 
do. (White) do. 6 0 0 
Lump Lime (Grey) do. 419 6 
do. (White) do. 514 6 
White Keen's or Parian Cement, in 1-ton loads 1119 3 
Pink Keen’s or Parian Cement, in 1-ton loads 11 14 O 
| Granite Chips, in 6-ton loads 7 2 fp 3 
Hair . per cwt. 417 6 
Gypsum Plaster Lath or Base Board, in. thick, 
600 yds. and over in one delivery. Delivered site per yd 2 » 
1,200 yds. ... as - - 2 
do. Insulating do. “qin. thick, 600 yds. and 
over in } og delivery. Delivered site 6c 29 
1,200 yds. ei 29 
Gypsum Plaster Wall Boards, 3 and 4 ft. wide 6 to 
1 ? in. thick, 600 yds, and over in one 
ae Delivered site = 2 64 
1,200 yds. . : m a S&S 
do. Insulating do. # in. thick, 600 yds. and 
over in one one. a site rie 3 0 
1,200 yds. ... ‘ a 3 0 
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FIBREGLASS ROOF BOARD 


first-class insulation unaffected by time and moisture 


Fibreglass Roof Board is permanent. It will not rot; it 
will not warp; it will not swell. And, over the years, its 
insulation value stays every bit as high as when the board 
was first installed. 


How high is that? Very high indeed! The thermal conduc- 
tivity of Fibreglass Roof Board is 0-23 B.t.u. in/ft?h deg. F 
at 55°F mean. A }° thickness, for example, offers the same 
thermal resistance as 1° of most alternative materials. 


Fibreglass Roof Board is as strong as it is light. It 


cuts readily, fits tightly and is extremely easy to fix, ready 
to be covered in the normal way with mastic asphalt or 
built-up roofing. 


Full details on request, of course 


FIBREGLASS LIMITED, . HELENS, LANCS 
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the self-adhesive 
re\ OV’ wonder plastic covering 


SEND THIS COUPON FOR 


Make fast work of bath surrounds, bar counters, splashbacks and all FREE PATTERN BOOK 
working surfaces . . . straight or curved . . . with heavyweight, double 

thick FABLON ToP—the only flexible self-adhesive plastic covering that’s a eee 
laminated. The pattern lies sealed between two equally thick layers | To: Fablon Limited, 





-] 


of plastic, so FABLON TOP has the ‘pattern life’ of rigid materials yet 
is so much cheaper and easier to use. 

No drying-hours wasted; no skill needed, no special tools—nothing 
but scissors! From the moment you peel off the backing paper and 
smooth FABLON TOP into position, it saves time and costs all round. 
And what a work-saver for the delighted owner. FABLON TOP is 
steamproof, stainproof, cleaned in a second...a pleasure to look at 
and live with, a credit to your workmanship. 


49 Park Lane, London W.1 
(HYDe Park 2155) 


Please send me your Pattern Book giving complete range of 
FABLON and heavyweight FABLON TOP 


Name 


Address 


> 
FOR HARD WORKING SURFACES a4 
choose heavyweight FABLON TOP: 376” wide, in 18 effects patterned and plain _ EE TES 


and for shelves, drawers, walls, FABLON: 18” wide, in a choice of 67 effects. Another fine product by FABLON LIMITED 
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PAINTS AND DISTEMPER 
Delivered London area. 
Ceiling Distemper 
Washable Distemper 
Gloss Paint 
Super Snowcem cement paint (in 1 cwt. drums) . 
LEAD PRODUCTS AND OILS 
Ground White Lead, in 1 cwt. kegs 
Genuine White Lead Paint, 1-19 gal. lots in 1 gal. tins 
Genuine Red Lead, Dry, 1 cwt. keg (10 ton lots) per cwt. 
do. do do. (1 cwt. lots) - 
Genuine Linseed Oil Putty, 1 cwt. keg 
Size XD quality 28 Ib... 
Raw Linseed Oil (5 gal.) drums extra 
Boiled Linseed Oil (5 gal.) do. 
: SUNDRIES 
Turpentine substitute (5 gal.) drums extra... 
do. do. 0 gal.) do. 
Solignum, Brown (5 gal. cans) maned 
Creosote (40 gal. barrels) 
Paste Powder (1 Ib. packets) 
White Lining Paper a 


VARNISHES, etc. 


Delivered London area. 

Oak Varnish, Outside or Inside 
Oal Pale Copal do. do. 
Hard Drying Oak for Inside 
Crystal Paper Varnish do. 
Eggshell Flat Varnish ey 
Finest ee nd Varnish . 

Front Door Varnish 

Japan Gold Size 

Black Japan ... 

Brunswick Black 

Berlin Black 

Terebene 

Knotting (1 gal. bottles free) .. 
French and Brush Polish (do.) 


GLASS 


Delivered London area. 
18 oz. Sheet Glass Ordinary Glazing Quality— 
Cut Sizes ..» per ft. 
24 oz. do. 
26 oz. do. do. 
32 oz. do. do. 
+ in. Rolled Plate 
# in. Rolled and Rough Cast 
+ in. do. do 


per cwt 
_ per gal. 
per cwt. 
per cwt. 
per gal. 


per tin 
per gal. 


” 


per Ib. 
per piece 


per gal. 


” 


do. 
do. 
do. 


do. do. 
do. 


do. 
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4 in. Figured Rolled and Cathedral, 
patterns— 

White Group 1 

do. Group 2 

do. Standard Tints 

do. Special Tints 

4 in. Pinstripe, Hammerstripe, 
and Luminating Group 3 

} in. Wired Cast 

} in. Georgian Wired Cast 

Hollow Glass Blocks— 

B.2 5} x 5} x 3] in. 
P.B.3 7} 7} 3¢ in. 
P.B.32 737} 3¢ in. 

Radiused Corner Blocks to match up with— 
P.B.2 
P.B.3 
P.B.32 be 

} in. Polished Plate Glass, G.G. quality— 

In plates not exceeding 2 ft. sup. 
- - - 5 ft. sup 

” *” »» 45 ft. sup. 

ie 100 ft. sup. 

} in. Polished Plate, extra sizes, i.e., plates exceed- 
ing 100 ft. sup. or 160 in. one way or 96 in. both 
ways. G.G. quality—Not exceeding 135 ft. sup. 
or 240 in. one way or 130 in. both ways 
Not exceeding 180 ft. sup. or do. 

Plates exceeding 180 ft. sup. prices on application 


Standard 


Reeded, Reedlyte 


. per ft. sup 


SAUL SNAIDA UUW 


Substances other than } in. Polished Plate at Special Prices. 


Quantity Tariff—Sheet and Sundry Glass. 


The following prices apply to minimum quantities of one size and 
pattern delivered by the manufacturer to one site at one time. 


Description of Glass 
18 oz. sheet O.Q. 
24 OR vs * 
26 OZ. ,, - 
32 oz. 
+ in. Rolled Plate 
¢ in. Figured Rolled and Cathedral Standard 
Patterns, White Group ! 
do. Group 2 
4 in. Pinstripe, Hammerstripe, Reeded, Luminat- 
ing and Spotlyte Group 3 
# in. Rolled Plate or Rough Cast 
; in. do. do. 
¢ in. Wired Cast, Hexagonal .. 
t in. Georgian Wired Cast 





ie) e108 )4a ae RATES OF WAGES 


AS FROM OCTOBER 5, 1959. 


Town Grade 


Aberavon 

Aberdare .... 

Abergavenny . 

Abingdon 

Accrington 

Addlestone 

Afan —w 

Aldeburgh ... 

Aldershot District 

Alfreton UD 

Alnwick UD 

Altrincham ...... eccsee 

Amble 

Ambleside 

Amersham 

Ammanford Rnsaned Castle UD . 

Andover cohenn oe Barnoldswick UD 

A Barnsley CB . 

peace Barnstaple . 

Barrow-in-Furness 

Barrow-upon-Soar RD 
(part Thrussington) ... 

Barry 

Basford RD (ex. Willough- 
by-on-the-Wolds Al).. 

Basingstoke : 

Bath 

Batley MB 

Baxterley 

Beaconsfield District .... 
arl 

Beccles 

Bedale RD 

Bedford 


Town 
Aylesbury 
Ayisham 


Bagshot * 
Bakewell UD . 
Banbury 
Bangor 


ee ereeees 


Ashbourne RD. 
Ashbourne UD 
Ashby-de-la-Zouch UD 
Ashby Woulds UD ‘ 
Ashford (Kent) 
Ashford es 
Ashington UD 
Ashtead 
Ashton-under-Lyne 
Aspatria and Brayton 
Atherstone RD oh 
Attleborough 


—— PP PPrPrr. } 


>> 


KEY TO SCHEDULE OF GRADE 
Grade Classification A 

Craftsmen 

Labourers 


Town 
Bedlington 


Bedlingtonshire UD 


Bedwas 


Beeston & aenyomnn UD 


Belper UD 
Belton 
Berkhamsted 
Berrington 


Berwick Borough 


Beverley MB 
Bewdley MB 


Bexhill-on-Sea . 


Bideford 
Biggleswade 
Billericay 
Billing 


Billingham UD 


Pilsthorpe 

Pilston MB 
birchington 
Birkenhead 


Birmingham CB 

Pishop Auckland UD . 
Bishop’s Stortford 
Bishops Castle MB .... 


Bispham 
Blackburn 


Minimum per ft. 
quantity s. 
3,000 
2,000 
2,000 
2,000 






































RATES. 
Al 


(Every endeavour is made to ensure accuracy but we cannot be responsible for errors.) 


Town 
Bridgnorth MB......... 
Bridgnorth RD. 
Bridgwater 


eeeeeess 


eeeeeeere 


Brierfield 
Brighouse MB. 
Brighton & Hove . 


Grade 
Blackpool .. 
Blackwell RD .........- 
Blandford 
Blaydon UD 
Blidworth 
Blyth B. . 
Bodmin 
Bognor Regis 
Boldon UD 
Bolsover UD 
Bolton 
Boston MB ... 
Bourne End 
Bournemouth District 
Brackley MB 
Bracknell 
Bradford CB 
Bradford-on-Avon 
Braintree 
Brandon & Byshottles UD 
Brecon, Borough of 
Breconshire, County of , 
Brent Knoll 
Brentwood 
Bridgend 
Bridlington MB . 
Bridlington RD 


Bristol District .... 
Broadstairs . 
Bromsgrove UD 
Broughton, 
Buckfastleigh...... PPT TT 
Buckingham . 

Buckley 

Bungay ‘ 

Burnham-on- Cc rouch 
Burnham-on-Sea 

Burnley cee 
Burton-on-Trent CB .... 
Bury 

Bury St. Edmunds . 
Buxton - osece 
Byflect ....ccccccscscecs 


Flint 


aernarvon . A 
aernarvonshire, ‘Coty. off A 
alder Valley A 
amberley District 
ambridge 

annock UD .. 
anterbury 

ardiff 

ardiganshire, Caty. of 
arlisie ; ‘ 


A 
tAl 
A 
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CURRENT RATES OF WAGES— Continued 


Town Grade 
Carlton UD 
Carmarthen—Borough of A 
Carmarthenshire, Cnty.of A 
Carnforth A 
Castleford UD 

Caterham 

Chapel-en-le-Frith .... 
Chard 

Charmy Down 

Chatham District 

Chatteris 

Cheadle (Staffs) RD 
Chelmsford 


Chester- je-Street UD . 
Chesterfield MB 


am (inc. Chip- 
am Within and 
) 


Clay Cross UD. 
Cleethorpes SERS 
Clevedon .. 


Coalville UD 

Cobham (Surrey) ..... oe 
Colchester 

Coline . 

Colwyn Bay.. 

Congleton .. 

Consett UD 

Conwa : 

Corby up 

Cornwall, County of 
Corsham District 
Coventry CB 

Cranbrook 

Cranleigh 

Cranwell Aerodrome Site 
Crawley 

Crewe 

Crewkerne 

Cromer 

Crook and Willington UD 
Crowborough 

Cuckfield 

Cwmbran 


Dalton-in-Furness 
Darlington CB 
Dartmouth 
Darwen 

Daventry MB .. 
Deal ~ 
Denbigh Town 
Derby CB 
Devizes 

Devon, County of 
Dewsbury CB 
Didcot 

Diss 

Doncaster CB. 
Dorchester 
Dorking 

Dorset, County of 
Dover 
Dovercourt 
Driffield UD 
Drigg & Carleton 
Droitwich MB 
Dudley CB . 
Dunstable 
Durham B 


Eastbourne 

E. Glam. & Mon. Val. 
East Grinstead District 
East Kesteven RD 

East Retford MB 
Eastwood (Notts) UD 
Ebbw Vale & District 
Edenbridge .. 

Ely 

Epping 

Evesham MB 

Exeter 

Exmouth 


Fakenham . . Al 
Falmouth Al 
Fareham ° a | 
Faversham... cece Al 


* For Birkenhead, Liverpool and London the rates are :—Craftsmen, 4s. 10}d. ; 
+ Plus 4d. per working day. 


Craftsmen, 4s. 10d. ; 





Labourers, 4s. 34d. 


Town 
Felixstowe 
Filey UD 
Fleetwood 
Flint MB 
Folkestone 
Frinton 
Frome 


Grade 


Gainsborough UD. 

Gateshead CB 

Gillingham (Dorset)... .. 

Gillingham (Kent) es 

Glastonbury & Street ... Al 
jlossop ... 

Gloucester A 

Gloucestershire, Coty. of ~ 


Grays Th Thurrock UD Area A 
Great Yarmouth A 
Grimsby C 

Grimsby RD (part) 

Guildford District 


Halesowen MB... 
Halifax CB 


Harrogate MB 
Hartlepool B.. 
Harwell . 

Harwich : 
Haslemere ..... 
Hastings “6 
Hatfield (Herts) 
Havant 

Haywards Heath 
Heanor UD 

Hemel Hempstead 
Henley-on-Thames 
Hereford 
Herefordshire, Cnty. of 
Herne Bay 

Hertford 

Hexham RD 
Hexham UD 
Heysham 

Heywood wet 
Higham Ferrers MB 
High Wycombe 
Hinckley UD 
Hitchin 

Hoddesdon 
Holywell .. 

Horley 

Horncastle UD 
Horsham 

Horwich 
Huddersfield CB 
Hull 

Hunstanton 
Huntington (Staffs) 


lifracombe 
Ilkeston MB 
likley UD 
Ipswich 

isle of Sheppey 
Isle of Thanet 
Isle of Wight 


Jarrow B. 


Keighley MB 
Kendal 

Kenilworth UD 
Kettering MB 
Keynsham ‘ 
Kidderminster MB 
Kingskerswell 
King’s Lynn 
Kingsteignton . 
Kirkham 
Knaresborough UD 
Knutsford . 


Leicester CB 
Leighton Buzzard 
Leiston 
Leominster 
Letchworth 





Town Grade 
Lewes 
Lichfield MB 
Lincoln CB . 
Liskeard 
Littlehampton 
Liverpool 
Liandudno 
Lianelly (inc. Llanelly RD) 
Llanfairechan 
Liangollen 
London 
as Eaton 
ooe 
Some neene 3 MB . 
Louth MB 
Lowestoft 
Loxton . 
Ludiow MB 
Ludiow RD....... Seees 
Luton... 
Lyme Regis 
Lyneham (Devon) .. 
Lytham ... 


Macclesfield....... veces 
Maidenhead 
Maidstone 
Maldon (Essex) 
Maltby UD 
Malton UD 
Malvern UD 
Manchester 
Manningtree 
Mansfield MB 

arch 
Margate 
Market Harborough ‘RD 
Market Harborough UD 
Market Rasen UD 
Martock = 
Maryport ; 
Matlock UD 
Melksham 
Melton Mowbray UD. 
Merionethshire ‘ 
Merthyr 
Mexborough UD 
Middlesbrough CB 
Middleton 
Middlewich 
Mildenhall - 
Milford Haven UD . 
Minehead 
Monmouth— Borough of 
Monmouthshire 
Morecambe : 
Moreton Valence .... 
Morley 
Morpeth B 
Morpeth RD 
Mundesley 


Nantwich 

Neath & Valley 
Nelson 

Newark MB 

Newbury 
Newcastle-upon- -Tyne CB 
Newcastle-under-Lyme 
New Forest District 
Newmarket 

Newport, Mon. 
Newport Pagnell 
Newquay 

Newton Abbott 
Normanton UD 
Northallerton District . .. 
Northallerton UD 
Northampton CB 
North Shields 

North Walsham .. 
Northwich .... 
Norton Radst< ck . 
Norwich 

Nottingham CB 
Nuneaton MB 


Oakham RD.. 
Oakham UD.. 
Okehampton 


irk 
Ossett & Horbury 
Oswestry 


Oxford 
Oxted 


Padstow 
Paignton 





Labourers, 4s. 4d. 


Town 
Pembrokeshire 
Penmaenmawr ...... A 
Penrith UD bas A 
Penzance Al 
Peterborough, Soke of 

(Eastern Regional por 

tion) 

Petersfield 

Pickering 

Plymouth 

Pontefract MB , 
Pontypool & District abs 
Pontypridd District 
Porthcawl 

Portishead 

Portiand Bill 

Portsmouth .......++-+- 
Port Talbot .... 


Grade 
A 


Redditch UD 
Redhill & Reigate 
Rhondda Valley 
Richmond B (Yorks.) ... 
Ripon MB 
Rochdale 
Rochester 
Ross-on-Wye 
Rossendale Valley 
Rotherham CB 
Royston . 

Rugby MB 
Rugeley UD 
Rushden UD 


Saffron Walden....... 

St. Albans 

St. Austell 

St. Helens 

St. Neots ade 

Salisbury City 

Salisbury Plain 

Sandy . 

Sawbridgeworth 

Saxmundham 

Scarborough MB . 

Scunthorpe MB a 

Seaford Newhaven 

Selby UD =a igties 

Sevenoaks . 

Shaftesbury 

Sheerness 

Sheffield MB 

Shepton Mallet 

Sherborne . 

Shipley 

Shoeburyness 

Shoreham 

Shrewsbury MB . 

Sirhowy Valleys 

Sittingbourne 

Skegness 

Skipton UD 

Sleaford UD . 

Slough, Windsor & Eton 
District 

Smethwick CB . 

Smettisham .... 

Solihull UD. 

Somerset, County of . tA 

Southampton & Eastleigh 

Southend-on-Sea District 

Southport... 

South Shields CB 

Southwold . 

Spalding UD 

Stafford MB .. 

Staines . 

Stamford MB 

Stantonwick 

Stevenage 

Stockport feuds 

Stockton RD.... 

Stockton-on-Tees B . 

Stoke-on-Trent CB 

Stoke Orchard 

Stourbridge MB 

Stourport UD 

Stowmarket é 

Stratford-on-Avon MB . 

Stroud (RD Area) 

Sunderland CB 

S ingdale 


La In the case of Londoa the rate beyond the 12- 
+ This is the County rate and applies except where higher grades are stated. 
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Town Grade 
Sutton Coldfield MB A 
Swadlincote UD A 
Swaffham Al 
Swanage District Al 
Swansea . 

Swindon District 
Swinton UD 


Tamworth MB 
Taunton 
Tavistock . 
Tenterden 
Teignmouth 
Tewkesbury 


A 
A 

A 

A 

Al 

Al 

Al 

Al 

Al 

A 

Al 

A 

Thorpe Bay .. A 
Thurrock UDC Area.... A 
North of to Billericay A 
A 

Al 

Al 

Al 

Al 

Al 

Al 

Al 

A 


ruro .. 
Tunbridge Wells 
Tynemouth CB 


Ulverston . 
Uppington (Salop) 
Uttoxeter RD}. . 
Uttoxeter UD 


Wakefield CB 


Walsall CB 

Wallsend B 

Walsden . 

Walton-on- -Naze. 

Ware 

Warminster 

Warrington ‘ 

Warwick MB ... 

Wednesbury MB “— 

Wellingborough UD 

Wellington UD 

Wellington (Somerset) 

Wells (Norfolk) 

Wells (Somerset) 

Welwyn . 

Welwyn Garden City.... 

West Bromwich CB... 

Westbury 

Westcliff-on-Sea . 

Westerham 

West Hartlepool CB. 

Westmorland . 

Weston-super-Mare 

Weybridge . 

Weymouth (incl. Portland 
Bill, excl. Portland 
Stoneyards) ane 

Whitby UD 

Whitby RD ......... 

Whitehaven . 

be : ye & Monkseaton 


Ea a ee 


>2 


D a 
Whitstable & District... .. 
Wickford ere 
Widnes 

Wigan. 

Wigton 

Wilmslow wie 
Wiltshire, County of ... 
Wimborne ... 
Wincanton. 

Winchester. 

Windermere 

Wisbech . 

Witham 

Withernsea UD 

Woking . 

Wokingham war 
Wolverhampton C B. 
Wolverton District . 
Woodbridge 

Woodhall Spa UD. 
Woodstock 

Worcester CB 
Workington 

Worksop MB . 
Worthing ewes 
Wrexham (incl. == i 
Wroughton ss 
Wylam ... 

Wymondham 


Yate 

Yeovil Borough 
York CB 
Ystalyfera 


mile radius is : 


Note.—Carpenters and Joiners providing own tools when employed in establishments operating under the Supplementary Rules for Woodworking Factories and 
when employed on other building industry work, 4d. per day 


Shops receive 2d. per day ; 


Women’s Ratus.—In all districts throughout the country the rate of wages for women engaged in craft processes is 3s. 
other tl un craft processes, 


6¢d. per hour 


For Building Trade Wages in Scotland, see page 39 


10}d. per hour 


Women engaged on work 
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TUNNEL 


PORTLAND CEMENT COMPANY LIMITED 


— manufacturers of the finest Portland cements, provide a 
comprehensive service covering most areas of Great Britain. Strategically- 


placed depots backed by a modern road transport fleet ensure rapid deliveries 


Head Office: 
105 PICCADILLY, LONDON, W.1 
Telephone : Grosvenor 4100 





THE BUILDER January 1 1960 


MARLEY 
Luxe Floor Tiles 


Marley Vinyl Tiles made flooring history at the Brussels Exhibition. Exposed to the tread of 
over six million people they retained all of their permanent glowing beauty, and were reinstalled 
elsewhere when the exhibition was over. Such performance is adequate testimony to the superior 
qualities of Vinyl when combined with Marley knowledge of its application to flooring. 


By appointment to 
HER MAJESTY THE OF 
The Maricy Tile C« 


ns ucniiacinibienl Marley de Luxe Vinyl tiles are 12” x 12” 
in two thicknesses: 80/1000” and 1/10” 


A Marley de Luxe installation @ 
“ Donanne’’, Couturier, Tunbridge Wells 





ie 


PE ional = Cneetnete = wi 3 


MARLEY + SEVENOAKS «: KENT Sevenoaks 55255 London Showrooms: 251 Tottenham Court Road, W.1 
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TECHNICAL REVIEW 





This Review of plant, equipment and materials—in most cases new or with 


new features 
mentioned. 


is intended to give brief details only of the products 
Notices are based on data supplied by the manufacturers. 


Additional information and prices can be obtained either direct or by 
using the prepaid Readers’ Service form which appears on page 77 of this 


issue. 


1. Bullding Boards 


An all-wood fibre HARDBOARD is being 
marketed which is attractive in finish 
and, being, among other things, free 
from knots and grain and resistant to 
warping, sheds many of the disadvantages 
associated with wood. Fibres of birch 
and pine, with pine fibres on the outer 
surface, are felted together and built up 
by a controlled heat and pressure pro- 
cess, including careful tempering and 
humidifying, into tough homogeneous 
sheets. They can be worked like wood, 
can be bent for curved surfaces and are 
resistant to attacks from the more 
common boring and wood destroying 
insects. 

Pharaoh’s Plywood Co., Ltd., 
Adelaide House, London Bridge, EC4. 


2. Metalwork 

A STEEL CHANNEL, known as * Unistrut,’ 
is being used for fastening car and 
balance weight guides to the building 
structure. Sections of steel channel are 
fitted with lugs which are fixed to the 
shuttering before the concrete is poured. 
When the shuttering is removed the lugs 
are firmly embedded in the concrete and 
the channel provides a flush slot, so 
avoiding the necessity for drilling and 
plugging and permitting full adjustment 
of attachments or guides with a special 
self-locating nut assembly. These con 
crete inserts are designed to have a pull- 
out value of 2,000 Ib per foot run, whilst 
the nut assembly will also take a load of 
up to 2,000 Ib. 
Sankey-Sheldon, Ltd., 
43/45 Broadwater-rd, 
Welwyn Garden City, Herts 


3. Miscellaneous 


WASTE TRAPS, moulded in * Rigidex’ 
high density polyethylene, are being pro- 
duced which will resist both frost and 
boiling water. They are suitable for all 
types of waste pipes and provide a 3 in. 
water seal. Virtually unbreakable, they 
are not affected by detergents and are 
resistant to most chemicals, oils and 
solvents. In off-white, white and cream. 
McAlpine & Co. Ltd., 

Kelvin-avenue, Hillington, Glasgow, SW2. 

*Durabella,” a dimensionally STABIL- 
ISED HARDWOOD, is now being used for 
pre-cast staircases. At the recent Build- 
ing Exhibition, the underfloor heating 
cables of a miniature staircase, pre-cast 
with ‘ Durabella’ treads and risers, were 
connected to a chart recording the tem- 
perature. This was maintained at 100°F 
throughout the Exhibition without the 
timber finish undergoing any change. It 
is a development that has been given 
wider possibilities by the introduction of 
the articulated staircase (described on 
page 640 of the November 13 issue) 


The form can be used for more than one inquiry. 


which can be pre-cast as single stairs with 
* Durabella’ finish, assembled on site and 
post tensioned. 

Barnes & Fletcher Ltd., 

75 Baker-street, WI. 


Pe 


Trade 


125 Years Old 


To celebrate their 125th birthday, The 
George Cohen 600 Group Ltd., of Wood 
Lane, W12, have produced a book con- 
taining 125 humorous drawings and car- 
toons, chosen as the best that have 
appeared in their quarterly House Journal 

the ‘600° Magazine. Nos. 13 and 106 
are particularly recommended from a 
selection that has probably brightened 
many an executive's day. 


New Colour Guide 


COMPANY LTD., of 9 
Henrietta-place, Wl, have released a 
new full-colour leaflet which contains 
reproductions of their range of Artrev 
patterns including an entirely new design 
‘Black Vista.” Copies can be obtained 
from the Company. 


BARTREV BOARD 


Wallpaper Pattern Books 


THE 1960 Pattern Books of Arthur 
Sanderson & Sons Ltd., Berners-st., W1. 
are now available, and are being distri- 
buted. The preliminary pages have been 
redesigned to give a full colour intro 
duction to their wallpapers, paints and 
fabrics and a whole page has been 
devoted to their hand-blocked traditional! 
designs. There is a full selection of 
paint inset sheets, showing the new 
colour ranges and throughout the book 
are a number of colourful schemes show 
ing wallpapers in use. 


Appointment of Advertising Agents 


AT the annual sales conference in 
Eastbourne of Jensen & Nicholson Ltd., 
makers of Robbialac paints, the Manag- 


Technical Publications 


A new catalogue dealing with Union 
pitch fibre cable conduit has been issued 
by UNION FIBRE PIPES (GREAT BRITAIN), 
LTD. It covers both the heavy grade con 
duit with tapered coupling joints, for use 
without concrete protection; and the 
light grade with spigot-and-socket joints, 
intended for use where the conduit is to 
be embedded in concrete. Details are 
given of the properties of the pitch fibre 
material, the sizes of conduit and the fit- 
ments available, together with notes on 
procedure. 

The catalogue is to International Size 
A4. Copies are available on request 
from the UAM Group Advisory Service, 
Tolpits, Watford, Herts (Watford 34551). 


A new publication, entitled ‘ Tone,’ is 
being issued by ARMSTRONG CORK CO., 
LTD., to draw attention to their range of 
decorative acoustic tiles which minimises 
excessive noise and offers a wide choice 
in matching ceilings to the requirements 
of interior design. Illustrated examples 
are given of some of the buildings in 
which the tiles have been used. In a 
recent test at the Fire Research Station 
of the National Physical Laboratory, their 
‘Travertone’ acoustic tile was given a 
fire rating of over two hours. 

Copies can be obtained from the Com 
pany’s Acoustic Department, Kingsbury, 
London, NW9. 


News 


Mr. Stanley G. Barnett, 
Alfred Pemberton Ltd. 
have been appointed with immediate 
effect to handle their advertising and 
public relations. Pembertons have 
handled for many years the advertising 
ot Cuprinol Ltd., one of the Jenson & 
Nicholson Group of Companies. Details 
of the new scheme will be announced at 
a later stage. 


ing Director, 
announced that 


Unit Heaters 

A NEW and comprehensive catalogue 
issued by Copperad Ltd. of Colnbrook, 
Bucks, contains details of the Mark VI 
range of Unit Heaters. Deliveries of the 
new range of Unit Heaters will com- 
mence in February-March, 1960. 


New Colour Card 


A NEW colour card for Pammastic 
plastic emulsion paint has been intro- 
duced by Blundell, Spence & Co. Ltd. of 
37 Queen-sq.. WCl. The card illus- 
trates the 31 contemporary’ colours 
(including black and white) that will 
constitute the standard range from 
February, 1960. The majority of these 
are matched to the companion gloss 
finish, Pammel, and almost half of them 
are based on the BS 2660 range. 


New Subsidiary Company 

PREMIER BITUMEN & ASPHALTE CO. (1959), 
LTD., Western-road, Bracknell, Berkshire, 
has been formed within the Expandite 
Group, to manufacture and market a 
range of bitumen compounds and other 
specialised products used in the building 
and civil engineering industries. 
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* Laingspan ’ 

THE latest technical film to be produced 
by the Laing Film Unit, ‘ Laingspan’ de- 
scribes in detail and in 16 mm. Koda- 
chrome the exclusive modular system of 
frame construction by means of prefabri- 
cated concrete units, which was evolved 
by John Laing and Son Limited in col- 
laboration with the Development Group 
of the Ministry of Education and the 
Consulting Engineer, A. J. Harris, BSc 
(Eng), MICE. 


New Electric Division 


FEDERATION FOUNDRIES LTD. have formed 
a ‘Sofono’ Electrical Division for the 
expansion of their range of domestic 
heaters. The new ‘Sofono’ electric 
heaters will be seen at their London show- 
rooms, 4 Stratford-place, W1. 


Special Gas Cooker 

A GAS COOKER, which has been specially 
designed for use by physically handi- 
capped people, is now beginning to come 


into commercial production. The initial 
deliveries are being used by Area Gas 
Boards for extended trials and demonstra- 
tion to their staffs. It is not yet avail- 
able to the public. 


New Patterns in Glass 


PILKINGTON BROTHERS LTD. of St. Helens, 
Lancs, announced certain changes in their 
figured rolled range of glass. The 
pattern ‘ Moonreed ’ has been withdrawn 
another pattern, hitherto unnamed, is to 
be known as ‘Coralyte’ and two addi- 
tions to the range are ‘ Atlantic’ and 
* Pacific.’ 

New Address 

THE new 
Appliance 
founders Ltd. 
WI (Tel: 


address of the Electrical 
Division of Allied  Iron- 
is 30 Orchard-st., London, 
Mayfair 8454) to which all 
sales and service inquiries should be 
directed. The showrooms and other 
departments of the Company remain at 
the Division’s former address, 28 Brook- 
street, London, WI. 


Recent British Trade Marks 


THE FOLLOWING particulars, which are 
extracts from the Trade Marks Journal, 
are reproduced with permission of HM 
Stationery Office. The Trade Marks Jour- 
nal can be obtained from the Patent 
Office, annual subscription £5. 


GLOSSEAL: B760807. Preparations of liquid 
plastics for use in surfacing floors. ad 
Evans & Co. (Eccles) Ltd., Chadwick-rd., 
Eccles, Manchester. 

SyNFLAT: 783986. Paints, varnishes, dis- 
tempers, japans, lacquers, etc. Smith & Wal- 
ton Ltd., Lantys Lonning, Haltwhistle. 

DENOFAST: 788779. Paints, varnishes and 
anti-corrosives. De Nordiske Fabriker De- 
No-Fa Aktieselskap Prinsengate 2, Oslo, 
Norway. 

DENODEKK: 788780. As above. 

Cuee-Dek: 760782. Blocks, panels, slabs 
and frameworks (none being wholly or prin- 
cipally of metal) all for use in building con- 
struction. Cheecol Processes Ltd., 644 
Oxford-rd., Reading, Berks. 

FABLONITE: 785750. Laminations of syn- 
thetic resin plastics in sheet form prepared 
for use in the construction or decoration of 
buildings and of the like civil engineering 
constructions. Commercial Plastics Ltd., 
Willington Quay, Wallsend-on-Tyne. 

SHEERLYTE: 788221. Non-metallic building 
materials, buildings (not being fixed metal 
structures) and fittings included in Class 19 
for buildings. A. Rowley & Partners 
(Engineers) Ltd., 80 Kingston-ave., Bedfont, 
Middlesex. 

CeLLutrac: 790070. Non-metallic tiles. 
Bitulac Ltd., Collingwood Buildings, Colling- 
wood-st., Newcastle-on-Tyne. 

NoORMALEX: 790434. Paints. Norman Smee 
& Dodwell Ltd., Union-rd., Croydon, Surrey. 

Fipeiity: 790854. Paints, varnishes, lac- 
quers, oe ate. Elphick (Paints), Ltd., 
1 Hepscott-rd., 

PINEX: Saoa37 Hardboard made from 
pinewood for use in building. NZ Forest 
Products Ltd., O’Rorke-rd., Penrose, Auck- 
land, New Zealand. 

INSULCORE: 788941. 
of cardboard. The 
Sevenoaks, Kent. 

PANIQUIL: 789340. Panelling, being hard- 
board covered with foamed rubber and 
plastics. Excell Veneered Plywood Co. Ltd., 
30 Shore-rd., E9. 

Con-Mix: 789363. Non-metallic building 
materials, natural and artificial stone, cement, 
lime, mortar, plaster, gravel and non-metallic 
road-making materials. Joseph Coles & Son 
Ltd., Backwell Quarry, West Town, near 
Bristol. 


Building boards made 
Marley Tile Co. Ltd., 


Mort-MIx: 
PONTELAC: 


790496. As above. 

791216. Paints, varnishes, lac- 
quers, japans, distempers, etc. The Bridge 
Paint & Varnish Co., Ltd., 5, C7, Trading 
Estate, Bridgend, Glam. 

MALLITE: 767111. Non-metallic building 
materials, in sheet form made of laminations 
of wood and other materials. William Mal- 
linson & Sons Ltd., 130 Hackney-rd., E2. 

GALUX: 786209. Non-metallic pliable 


PINCHIN 
JOHNSON 


PAINT PRODUCTS 


Pinchin, Johnson & Co., Home Sales Division, 


4, Carlton Gardens, London, S.W.1 


Telephone : TRAfalgar 5600 


PRINCIPAL STOCK DEPOTS & BRANCHES 


BELFAST 5. Dalton Buildings, 
Dalton Street 

BIRMINGHAM I. 
Broad Street 

BOOTLE 20. 72 Brewster Street 

BRIGHTON |. 26-27 Elder Place 

BRISTOL 8. 21 High Street, Clifton 

GLASGOW C.2. Ocean Chambers, 
190 West George Street 


LEEDS |. Permanent House, 
The Headrow 
MANCHESTER 3. 22 Bridge Street 
NEWCASTLE-ON-TYNE | 
Pudding Chare 
SOUTHAMPTON. 41 Lower Canal Walk 


King Edward's Place, 


& Co., Ltd., 73 Milnpark-st., 
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materials for use in building for pointing 
purposes. G. K. Findlay, 5 Cromer-st., WC1- 

BrymMop: 790018. Paints, varnishes, lac- 
quers, enamels, japans, etc. Mody & Co. 
Ltd., Long-la., Orford, Warrington, Lancs. 

VARATILE: 787608. Non-metallic _ tiles. 
E. B. N. Atkins Ltd., Stewart's Lane Railway 
Depot, St. Rule-st., SW8&. 

Cemco: 787908. No..-metallic materials 
for use in building and civil engineering 
construction; buildings made of concrete; 
The Cementa- 
Ltd., 20 Albert Embankment, SE11. 
B789769. Non-metallic building 
Radiation Ltd., 7 Stratford-pl., 


and piling made of concrete. 

tion Co. 
PARKRAY: 

materials. 
ga 


CONDOMAT: 792274. Paints, varnishes, dis- 
tempers, japans, lacquers, etc. Hadfields 
(Merton) Ltd., Western-rd., Mitcham, Surrey. 

BEAUCEIL: B789524. Ceilings. Beaumonts 
(Manchester) Ltd., Anson-rd., Manchester, 14. 

Aroca: 789923. Flooring compositions 
and non-metallic tiles. The Rockwood .Floor- 
ing Co. Ltd., 20 Gallemore-st., Salford. 

CLapGRAN: 790090. Slabs made of granite 
for use as building materials. Robert Gibb 
& Sons Ltd., King-st., Aberdeen. 

PyrRAPHONIC: 790720. Ceiling tiles having 
acoustic properties being goods made of pres- 
sure-treated wood fibre board. C. V. Cref- 
field & Co., Ltd., Leyborne Wharf, Horton 
Bridge-rd., West Drayton, Middlesex. 

ULAKOTE: 790470. Paints, varnishes, ena- 
mels, distempers, japans, etc. Hangers Paints 
Ltd., West Carr-la., Hull. 

DuLceT: B792560. Paints. Morton Paints 
Ltd., Bannerman-rd., Kirkby-in-Ashfield, 
Nottingham. 

Fiesta: 792574. 
quers, distempers, etc. 
1 Hepscott-rd., , 

MELopy: 792573. As above. 

Gias-Rox: 789889. Building panels con- 
taining glass fibres. Surfex Flooring Co. 
Ltd., 48 High-st., Camberley, Surrey. 

Bimroca: 788924. Flooring compositions 
and non-metallic tiles. The Rockwood Floor- 
ing Co. Ltd., 20 Gallemore-st., Salford. 

GLYNERCAST: 790504. Non-metallic build- 
ing materials, mortar, plaster, etc. Glyner- 
cast Ltd., 22 Booth-st., Albert-sq., Man- 
chester, 2. 

FEATHERTEX: 791702. Non-metallic build- 
ing materials, etc. Creators Ltd. Albert-dri., 
Sheerwater, Woking, Surrey. 

VENDURA: 791868. Non-metallic building 
materials, laminated board for building and 
construction, etc. Mundet Cork Products 
Ltd., Vicarage-rd., Croydon, Surrey. 

PRESCOLLAN: 787663. Paints, varnishes, 
lacquers and preservatives against rust and 
against deterioration of wood. Precision 
Rubber Ltd., Bagworth Leicestershire. 

PoopLe: 793325. Paints, varnishes, lac- 
quers, japans, distempers, etc. John Mathews 
& Co. Ltd., Phillips-st., Vauxhall-rd., Liver- 
pool. 

VERTI-BOND: 789512. 
Donald Gow Ltd., 
ave., Edinburgh. 

LUSTALITE: 790991. Windows (none being 
made of metal). G. K. Findlay, 5 Cromer-st., 
WwCl. 

PANTHER: 792367. Ceilings (not of metal). 
Panther Ceilings Ltd., 62 St. Vincent-st., 
Glasgow, C2. 

HYPOTHENE: 792906. 
enamels, lacquers, etc. G. 
brough) Ltd., Avenue C, Aycliffe Industrial 
estate, Aycliffe, Darlington. 

FoRMASTIC: B789062. Mastic compositions, 
flooring and non-metallic building materials 
for use in the construction of such floors. 
Pitchmastic & Asphalte (Manufacturing) Ltd., 
Park Hall-rd., Smithy Houses, Denby, Derby- 
shire. 

SEADEX: 790988. Non-metallic 
materials for surfacing decks, floors and the 
like. Bitulac Ltd., Collingwood-bldgs., Col- 
lingwood-st., Newcastle-on-Tyne. 

OsMARPLAS: 791160. Non-metallic building 
materials. G. H. Osborn Building Products 
Ltd., 4 Dollis Park, N3. 

SURECRETE: 793764. Cement. Aberthaw 
& Bristol Channel Portland Cement Co. Ltd., 
Empire-hse., Mount Stuart-sq., Cardiff. 

Trutac: 793912. Paints, varnishes, ena- 
mels, distempers and lacquers. Hird Hastie 
Glasgow, Sl. 


Paints, varnishes, lac- 
Elphick (Paints) Ltd., 


R.c. 
Canal-wks., 


wall slabs. 
Craiglockhart- 


Paints, varnishes, 
A. Willis (Middles- 


jointless 





courtesy: Victoria and Albert Museum 
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MORRIS FOR TEAK 


Importing and handling genuine Tectona Grandis is 
essentially a specialists’ field, calling for a wide range of stocks, 


from the smallest short scantling to the 25ft. flitch. 


We are such specialists. We have very long experience of selecting 
to users’ specifications with careful regard to 
lowest price and waste factor. Our service is 


just as complete for one piece as for a bulk shipment. 


‘MA MORRISLTD 


O 


Ae) 
Ravensdale Wharf, £tamford Hill ©: ee London, N.16. Tel: STAMFORD HILL 6611 


reliable hardwoods : 
MAHOGANY, TEAK 


IROKO, AFRORMOSIA 
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DOORS 
NEED NOT 


S-L-A-M 


—specify 


SETA A ay, 
‘T | ° yy 
DOOR 
~~ SPRINGS, 
An essential fitting with 
self - contained check for 
Public Buildings, Housing 
Schemes, Office Blocks, etc. 
In shallow and watertight 


BALANCES floor patterns. Overhead 


“VICTOR” fittings are specified types to suit every pur- 
by all leading Architects. pose. 


ROBERT ADAMS (VICTOR) LTD 


139 STAINES ROAD, HOUNSLOW, MIDDX. 
Telephone: Hounslow 5714 


e WINDOW GEARING 
AND FANLIGHT 
OPENERS 
‘X-IT’ PANIC BOLTS 
LOCKS 
DOOR FURNITURE 
CASEMENT FITTINGS 
SPRING SASH 


Write or Phone for Lists 


Large Stocks Always 
Available for Prompt 
Delivery 
e 
PHONE: GRANGEWOOD 3363-4 











Guild 


EMBRACING:— 4 -t. 3 YY 


NO OPENING TOO BIG.. 
Yy O” YU YYe<sY] @Jyj# 


& Y= 
Uy 
AIR SURVEY ENGINEERING SURVEYORS 


ARCHITECTURAL 
BUILDING SURVEYORS 
ESTIMATING 
FIRE SURVEYORS 
MARINE SURVEYORS 


AGRICULTURAL 
MINING SURVEYORS 
RATING & VALUATION 
PRECISION SITE SURVEYORS 
QUANTITY SURVEYORS 


COST SURVEYORS LAND SURVEYORS 


SURVEYORS ARE INVITED TO APPLY FOR 

PARTICULARS OF MEMBERSHIP TO THE SECRETARY, 

GUILD OF SURVEYORS, 2 LONGTON GROVE, S.E.26. 
31.12.1959 closing date for applications to sit examinations in March 1960. 


Alborough 


for QUALITY 
and SERVICE 


COAL 
BUNKERS 


in prefabricated concrete with 
steel bar reinforcements for extra 
strength and 

—S long life. Sizes 


= Alborough 


A.B.C.D. (Raynes Park) LTD. 
34/35, Alpha Road, Surbiton, Surrey 
Tel.: ELMbridge 6591/3. 






































Thorn borough 


roller shutters 


FOR 


“Alborough” means the very best 
you can get in concrete prefabrication 
Alborough are the pioneers and 
leading manufacturers of all manner 
of structures in this medium. The ‘3 

quality and perfection of allwe make . . . transport depots or bars, garages or shop fronts . . . Thornborough roller shutters 
is only equalled by the helpful service can be fitted to any opening. They are available in steel, wood or aluminium, hand- 
we give gear or electrically operated. Write for literature B. 


THORNBOROUGH & SON (MANCHESTER) LTD 

St. Vincent Street, Ancoats, Manchester 4. Tel.: COLlyhurst 2887 

London: Vale Works, Twickenham, Middx. Tel.: Popesgrove 0797 
Representative for Northern Ireland: 

OSWALD McMULLEN, 6 Sussex Place, Belfast. Tel.: 29126 











THE BUILDER January 1 1960 


Training for Safety in Industry 
The US Construction Industry's Attitude to Accident Prevention 


AN ADDRESS on ‘ Management in the US 
Construction Industry and its Attitude 
to Accident Prevention’ was given by 
MR. PETER TRENCH, OBE, Director of the 
National Federation of Building Trades 
Employers, at the one-day conference on 
‘ Training for Safety in Industry’ held at 
Birmingham recently, from which we 
take the following extracts. The chair 
at the conference was taken by Mr. P. B. 
Whitehouse, chairman of the Industrial 
Safety Training Centre, Birmingham. Mr. 
Trench said: 

I went to the States not to study acci- 
dent prevention but to solve a problem 
which had puzzled me for a long time, 
viz. why can the wage rate of their 
operatives in New York be six times that 
of ours in London while their buildings 
certainly do not cost twice as much. I 
am not going into the details of my inves- 
tigation into this matter, but since this 
led me to one particular finding I will 
instance one or two _ factors which 
brought me to it. 

To begin with, I found that the opera- 
tives work harder and they use more 
machinery, and the machinery is cheap, 
and the materials are cheap by compari- 
son to labour, but I still had not really 
solved my problem. Well, I am going to 
short-circuit this story, for I want to get 
to accident prevention, and I am going 
to list the other factors which added up 
to my final answer. They are availability 
of materials, first class sub-contracting 
services, simple design, repetitive pro- 
cesses and, wait for it, above all first class 
management. 


Important Function 

Management in the USA is not cost 
conscious it is cost subconscious, and it 
is this rather than legal sanctions or 
humanitarian considerations which made 
American building management accept 
many years ago that accident prevention 
is as important a function of management 
as production, cost control or plant main- 
tenance. 

Listen then to part of the first para- 
graph of the introduction to the Manual 
of Accident Prevention in Construction 
produced by the Associated General Con- 
tractors of America: ‘. . . it is clear that 
construction accidents cost $2,040,675,000 
in 1957. If one half of the accidents 
might be prevented by commonsense. 
practical means, as has been proven pos- 
sible, a saving of no less’ than 
$1,020,337,000 would result, in addition 
to the benefits derived from improved 
conditions, avoidance of suffering, and 
conserved manpower. This is economic- 
ally sound, morally right and requires no 
magic formula beyond everyday common- 
sense.” 

There is a familiar ring to their state- 
ment ‘ Accident prevention in construc 
tion is largely a matter of education, 
vigilance and co-operation,’ but I think 
we get nearer to their real philosophy 


when we read * Men should be taught to 
think in terms of preventing accidents, 
and taught not to take unnecessary 
chances. Legislation cannot do this.’ 

Having made accident prevention a 
matter of the pocket rather than the 
heart, they kick the law in the teeth and 
set about reducing their insurance pre- 
miums by indoctrination on the site. h 
is indeed a fact that employers are given 
a reduction in insurance premium rates 
when their records show a reduction in 
losses. The converse is also true. A visit 
to a badly organised site by an insurance 
representative will surely lead to an in- 
crease in premiums. 


Motivating Force is Cost 

In the USA once cost has become the 
motivating force woe betide anything or 
anybody who stands in its way. Many 
was the job where on the entrance gates 
an eye catching notice read * This project 
has had 22,000 accident free hours, are 
you going to wreck the record?’ I my- 
self, on signing on as a bricky’s labourer, 
was dished out with a pair of gloves, not 
because they cared about my delicately 
manicured fingers, but because if I cut 
myself it would either reduce my pro- 
ductivity or send me to the first aid 
centre. In any event I would be the cause 
of a breakdown in the organisation, and 
that breakdown would cost more dollars 
than the gloves. 

Let me, however. revert to the Manual 
and read you the paragraph under 
Organisation: ‘The first step manage- 
ment should take in securing the safety 
of the men on the job is to organise a 
safety programme on a definite basis. To 
be effective, an accident prevention pro- 
gramme should not be academic or 
theoretical. Accidents do not happen in 
convention or in the contractor's office. 
They happen on the job and can best be 
controlled by the foreman in charge. This 
is aS important a part of his work as pro- 
duction since results directly affect the 
cost of production.’ 

Note the emphasis on cost again. Now 
in this country we are divided on the 
question as to whether the general fore- 
man should be responsible for accident 
prevention. One school of thought. which 
includes, I believe, RoSPA and the Fac- 
tory Inspectorate, is of the opinion that 
the general foreman or agent is too busy 
and therefore should not be responsible. 

The other school, to which I subscribe, 
feels that since accident prevention is a 
function of management and indeed 
directly affects production it must come 
under the control of the chief executive 
on the site. By all means have specialist 
safety officers, but I consider that they 
should be advisory rather than executive. 
It is my firm belief that if the general 
foreman is relieved of the executive 
responsibility to ensure safety on his site. 
the battle is half lost. 

The American view is quite a simple 


one. Mistakes that interfere with work, 
spoil material, and slow up the job are 
all factors which may wipe out or reduce 
the profit on a job and affect the super- 
visor’s status with his boss. Since acci- 
dents are one of the most frequent 
sources of these ‘ mistakes ’ it is a decided 
advantage to the supervisor if he is able 
to run his team with a minimum of acci- 
dents. The most successful supervisor is 
the one whose job shows the largest pro- 
duction at the lowest. cost. 

Further, it is the American belief that 
the success of any effort to prevent acci- 
dents depends largely upon the effective- 
ness of the educational programme, and it 
is this programme which often requires 
the most imagination and ingenuity. 

Many ideas have been used successfully 
in the USA to educate workmen in acci- 
dent prevention. They include: (a) use of 
safety posters, safety instruction cards 
and signs; (b) safety meetings; (c) special 
safety instructions to new employees; (d) 
suggestion schemes; (e) classes in safety 
and first aid; and (f) incentives or awards 
for accident prevention. 

With regard to the suggestions scheme, 
since accident prevention is so closely 
associated with efficiency in the USA it 
is not altogether strange that numbers of 
the safety suggestions received are valu- 
able, not only in preventing accidents, 
but also in lowering cost. 

The American construction firm with a 
good accident prevention programme does 
not let it be torpedoed by its sub-contrac- 
tors. Here they have very American 
methods of persuasion—after all, there 
are plenty of sub-contractors. 

Their collection of records and data is 
meticulous, but here I am personally a 
little cvnical. Forms are one thing, filling 
them in is another, deducing from these is 
something else, and initiating action is the 
hardest task of all. 


Elaborate Instructions 

Good housekeeping is the first law of 
accident prevention in American con- 
struction and elaborate site instructions 
are issued to ensure that this law is 
clearly understood. Such instructions 
would cover (a) Plant and materials 
storage ; (b) duties and responsibilities for 
cleaning up; (c) routine cleaning-up pro- 
cedures; (d) disposal of waste; (e) 
removal of nails; (f) removal of oil and 
grease; and (g) provision of adequate 
lighting, etc. 

After giving details of safety precau- 
tions taken on the huge US Air Force 
Academy, Mr. Trench said: This mam- 
moth effort I have used only as a 
recent example of the way in which 
Americans treat this subject. I think that 
it typifies the American outlook, viz. that 
accident prevention is more than a 
humanitarian service, it is a very essential 
part of management function of prevent- 
ing breaks in production and avoiding un- 
necessary cost. 





News in Brief 


Height Money Agreement 

THE NATIONAL JOINT COUNCIL for the 
Building Industry have accepted a recom- 
mendation from a technical sub-commit- 
tee, set up by the General Purposes Com- 
mittee, concerning the provisions of NWR 
3A(e)—Height Money. Having regard to 
the trend in design of large building 
structures the Council have added a 
second clause in the Rule providing for 
extra payment to operatives on exposed 
work at heights. The rates are as follows: 
Above 125 ft. and up to 175 ft., an extra 
ld. per hour; from 175 ft. to 200 ft., 2d. 
per hour; above 200 ft., 3d. per hour. 


New Sub-contractor for Bridge 


The United Steel Structural Co. of 
Scunthorpe, Lincolnshire, are to help 
build the new high level Barton bridge at 
Eccles after the termination of another 
company’s contract, it was stated on 
December 24. 


Road Surfacing 


The British Granite and Whinstone 
Federation have published a series of 
technical pamphlets mostly dealing with 
various road surfacing materials. These 
include a list of members of the Federa- 
tion (INF/1), ‘ Wetmix’ (INF/3), * Close- 
textured Bitumen Macadam’ (INF/5), 
‘Dense Tar Surfacing ’ (INF/6), and ‘ Pre- 
coated Chippiggs for Surface Dressing‘ 
(INF/7). A reprint of an article by Mr. 
L. C. Hopkins, published in the Journal 
of the Institution of Highway Engineers, 
July, 1959, entitled ‘ The problems of pro- 
viding aggregates for road _ surfacing 
materials Which have good non-skid pro- 
perties,’ is also obtainable. These publica- 
tions may be obtained, free of charge, 
from the Director, The British Granite 
and Whinstone Federation, 55-58 Pall 
Mall, St. James’s, London, SW1. 


Truck and Ladder Manufacturers 


At the annual general meeting of the 
Truck and Ladder Manufacturers Asso- 
ciation, Mr. L. A. Frankel of Angel Truck 
Co. Ltd. was elected president for the 
1959/60 session. Mr. R. F. Hide of Hide 
and Clements, Ltd., and Mr. R. Moat of 
Tynecraft Industries Ltd., were elected 
vice-presidents. In his speech the retir- 
ing president, Mr. R. G. Milles, 
expressed grave concern over the pro- 
posed ban on the import of unbarked 
poles from Scandinavia. He said that 
further assistance was being sought from 
the Board of Trade after unsatisfactory 
negotiations with the Forestry Commis- 
$10n. 


* Setting Out On Site’ 


The latest in the series of Ministry of 
Works guides to good building has just 
been published as Advisory Leaflet No. 
48, ‘Setting Out on Site.” Even quite 
intricate building work can be set out 
accurately provided a few simple prin- 
ciples are mastered and applied with care. 
This leaflet deals with elementary setting 


out without the use of optical instruments. 
(A subsequent leaflet will deal with the 
dumpy level and other optical aids.) 
Copies from HMSO, or through booksel- 
lers, price 4d. each (special rates for large 
quantities). 


Stone Preservatives 


The Building Research Digest Number 
128, now published (HMSO, price 4d.), 
deals with stone preservatives and joint- 
ing plasterboard. The first section con- 
tains the latest developments in the 
treatment of stone, including Silicon 
ester and Silicones. The second de- 
scribes how plasterboard can be jointed 
inconspicuously to form a dry lining re- 
quiring only a decorative finish. 


Pulp Mill, North America 

To commemorate the 
new sulphate mill in 
The Bowater Paper Corporation Ltd., 
Knightsbridge, London, have issued a 
booklet entitled ‘Bowaters in North 
America.’ The first section, ‘A New 
Seed in an Old Culture,’ provides full 
information on the new sulphate mill, 
situated at Catawba, South Carolina, and 
which started operations last July. 


opening of a 
North America, 


Lectures on Plant 


The East Ham Technical College are 
arranging to hold a series of seven lec- 
tures on ‘A Survey of Plant Used in 
Modern Building Construction’ for Mon- 
day evenings from 6.45 p.m. to 8.45 p.m., 
commencing on January 18. They will 
deal with various aspects of contract 
planning concerned with plant. The 
lecturers will be Mr. G. A. Roberts and 
Mr. C. Kershaw. Applications to attend 
the course should be sent to the Head 
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CLAY ROOFING TILES 
AND 
FACING BRICKS 


“WALLEY - SILVERDALE” 
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Degree of Durability 
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of the Department of 
Arragon-road, East Ham, 
30s. 6d. 


Building at 
EC. Fee: 


Countryside Protection Order 


The beauty of an area of the Cornish 
countryside, about 360 square miles in 
extent, is to be protected by the con- 
firmation by the Minister of Housing and 
Local Government of an order made by 
the National Parks Commission. 


Ideal Home Exhibition 


The ‘ Daily Mail’ Ideal Home Exhibi- 
tion of 1960 will be held at Olympia from 
March 1 to 26. The main feature will be 
a Georgian house which will be built at 
the west end of the Grand Hall and 
approached by a formal drive through 
gardens. The house will be an authentic 
reproduction of the 1720 period. 


* Accidents ’ 

The October issue of ‘Accidents,’ the 
quarterly journal published by HMSO for 
the Ministry of Labour, like previous 
ones, deals with accidents at factories, 
docks, building operations, and works of 
engineering construction. It shows how 
they happen and how to prevent them. 
The publication is based on accidents 
which have been notified to HM Factory 
Inspectorate. Copies from HMSO, price 
ls. 3d. 


Research into Flue Terminations 

A research communication booklet 
entitled ‘The Design and Performance 
of Natural Flue Terminations § and 
Mechanically Assisted Systems,’ by D. R. 
Wills, E. W. G. Dance and G. T. Blender, 
has been issued by the Gas Council. 
Experiments are described in which a 
centrifugal fan has been added to an air 
heater, and the effect on combustion of 
length of outlet flue and of wind at the 
terminal are considered. A _ theoretical 
appraisal has been included of the use of 
mechanical extraction on several com 
mon-flue arrangements compared with 
the corresponding natural-flue systems. 
Copies are obtainable from the Institution 
of Gas Engineers, 17 Grosvenor-crescent, 
London, SWI (price 3s. 6d.). 


Fire Protection Association 


The new Factories Act is discussed in 
the October issue of the FPA Journal. 
One of the new provisions covers 
measures to prevent the outbreak and 
spread of fire and raises problems of 
structural fire protection. Technical sub 
jects referred to include asbestos cement 
sheeting, aluminium roofing, shop window 
lighting, and oil heaters for outdoor sites 


Wood Preserving Convention 


The Record of the Annual Convention 
of the British Wood Preserving Associa- 
ticn, held at Cambridge from June 30 to 
July 3, has now been published. The 
volume contains the full text of the seven 
convention papers followed by a report 
of the discussions. Copies may be 
obtained from the Association at 6 
Southampton-place, WCl. Price 12s. 6d. 
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Two distinctive examples 
from the unlimited range 
(over 4,000 designs) 


! 5 ; of Hand Painted Tiles 
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and colour schemes. 
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STON K by Packard & Ord Limited 
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composite tiling schemes 
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RESTORATION | 
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Come and see the full range of 
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WATTS 
AUTOSET LEVEL 


Self-setting optical device 


Consistent accuracy easily and speedily obtained even up 
to second-order work 


No tedious adjusting of spirit-levels or micrometer screws 
Quick, easy focusing down to 6 feet 


Upright image, remarkable definition 


SAVE TIME! You have only to centre 
the circular bubble on the tribrach 
and the instrument is ready for use 


Write for Catalogue CS 130/Watts Autoset. 
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OVERSEAS BUILDING 


CANADA.—The Imperial Oil Company 
are to construct a new $lm. research 
building at their refinery at Sarnia, 
Ontario. . . . The Federal Department of 
Transport are to construct new air ter- 
minals at Ottawa, Halifax, Montreal and 
Regina. ... A $lm. shopping centre is to 
be constructed in Quebec City by A. 
Janin and Co. Ltd. of Montreal.... 
Eastern Woodworkers Ltd., have been 
awarded a $4,579,794 contract to con- 
struct a housing development in Halifax, 
Nova Scotia. ... Peel Village Develop- 
ments Ltd. have announced plans for a 
$100m. housing and industrial develop- 
ment on 953 acres south of Brampton, 
Ontario. ... A $20m. office and shop- 
ping project is under consideration for 
Hamilton, Ontario; Sid-Co. (Holdings) 
Ltd. are the promoters. 

HONG KONG.—Work is about to start on 
a nine-storey apartment building on Con- 
duit-road, estimated to cost $2,600,000, 
to designs by D. S. Phelps of the Harri- 
man Realty Co. The site area is about 
50,000 sq. ft., the building itself covering 
13,700 sq. ft., and will contain various 
sized apartments of one, two, and three 
bedrooms. ... A new school is to be 
built for St. Paul’s Convent, between 
Wongneichong and _ Ventris-roads_ in 
Happy Valley for 450 girls. Designed by 
Eric Cumine, FRIBA, on a U-shajed plan, 
the new school will have 15 classrooms 
and a roof playground. 

NIGERIA.—A contract worth £340,000 for 
construction of a new naval headquarters 
at Apapa, Lagos, has been awarded to 
Costain (West Africa) by the Government 
of the Federation of Nigeria. It provides 
fer the construction of a jetty, reconstruc- 
tion of the foreshore, including alongside 
and holding-off berths, dredging, a 
double-storey accommodation block, a 
number of workshops and ancillary build- 
ings, roads and drains. Work will begin 
this month and is scheduled for com- 
pletion in 16 months. The two holding- 
of. berths will be 150 ft. and 120 ft. long, 
and the alongside berths 240 ft. long. 
The berths and jetty will generally be of 
reinforced concrete superstructure with 
steel box or reinforced concrete piles. 
Consulting Engineers for the scheme are 
Coode and Partners of London. 

THAILAND.—A new twelve-storey office 
block is to be built in Bangkok to designs 
hy Sowaj Pangsapa. Construction is in 
pre-stressed concrete floor slabs on in- 
situ beams and columns of ordinary rein- 
forced concrete carried by pre-stressed 
pile foundations. In addition to eleven 
floors of offices there will be ground floor 
showrooms and shops, a restaurant, a bar, 
cocktail lounge and a coffee shop. 


Overseas Research Council 

The Government is to set up an Over- 
seas Research Council under a committee 
of the Privy Council. The Advisory 
Council on _ Scientific Policy have 
expressed the hope that the new council 
wil! not only advise Ministers on the type 
of assistance that is most needed, but will 
also help to focus interest on the need for 
the application of scientific research, in 
and for overseas territories. 





SCOTTISH BUILDING 
TRADE WAGES 


OLLOWING are rates of wages 

authorised by the Scottish National 
Joint Council as from February 2, 1959. 
They apply to the whole of Scotland, 
including the islands of Orkney, 
Shetland, etc. 
Grade A: Craftsmen, 4s. 9d.; Labourers, 4s 24d. 
For apprentices, the rates are : 


Percentage of For week 
Craftsman’ s o 
rate 


Year 


Ist 

2nd 

3rd 

4th : 

Sth 75 


For female labour, the rates are : 


Operatives on craft operations (at en 
of probationary period) ae es 

Operatives on labouring operations 
(at end of probationary period) 











Admiralty Appointment 


The First Lord of the Admiralty has 
approved the appointment of Mr. P. T. 
Williams to be Director of Navy Con- 
tracts in succession to Mr. B. Pool, CB, 
CBE, who is retiring. The appointment 
takes effect from February 1. 


Sheet Glass Shortage, Eire 

There is a shortage of sheet glass in the 
Republic of Ireland and though building 
and large contractors have not been 
seriously affected by the shortage, sup- 
lies have been greatly curtailed. The 
shortage is dué to the close-down by 
Irish Glass Bottle Company of their sheet 
glass section. This took place in Febru- 
ary and since then Irish firms have 
obtained supplies of sheet glass from Eng- 
land. Now English supplies have also 
been reduced and only a limited amount 
is available for the whole trade. 
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The Provision of Houses 

MR. A. M. CARMICHAEL, president of the 
Edinburgh and District Master Builders’ 
Association, has stressed that builders in 
the city can provide all the houses 
needed, if the Council provide plans and 
authorise the work. He was replying at 
the annual dinner of the Association to 
recent criticism of Edinburgh builders 
following collapse of very old tenements 
in the city. Edinburgh, he said, had the 
largest building and civil engineering 
system in this country outside London, 
and was more than adequately covered by 
skilled and experienced firms who were 
able to handle all the the work offered. 


Bridge Over the Clyde 


GLASGOW CORPORATION’sS planning and 
highways committees are to proceed ‘ as 
a matter of urgency’ with preparations 
for the building of a fifth city bridge over 
the Clyde at Carnoustie-st., to relieve 
traffic congestion. The Corporation are 
to be asked to approve a recommendation 
that negotiations be started with the 
Clyde Navigation Trust for the acquisi- 
tion of all quays, wharfs and other trust 
properties, including the Kingston Dock 
eastwards of the proposed new bridge. 

It is estimated that the bridge will cost 
£2m. It will consist of two tiers, the 
lower at quay level for local traffic and 
the upper for inner ring road traffic. 


Appointments 


ANGUS COUNTY COUNCIL have appointed 
Mr. John B. Yates, ARIBA, deputy county 
architect, Sutherland County Council, as 
County Architect in succession to Mr. 
James McGregor, who retires in February. 
Aberfeldy Town Council have 
appointed Mr. J. W. Scollay, Burgh 
Surveyor at Tain, as Burgh Survey. 


Children’s Sports Stadia 


GLASGOW CORPORATION is planning to 
build four indoor sports stadia for 
school children at an approximate cost of 
£250,000. The details have not yet beer 
worked out. The education authority 
is sponsoring the venture and has 
inspected English indoor sports stadiums, 
to study the methods adopted. 


Dunfermline Housing Scheme 


PLANS FOR a £76,500 housing scheme were 
approved at Dunfermline on December 
21. Thirty-four houses at Cherrybank, 
Transy Estate, will be built by Bett 
Brothers, Ltd., of Dundee. This consti- 
tutes the first part of a much larger 
scheme for the erection of 120 houses. 


New Buildings 


GLASGOW.—-Lay-out plans for 654 hduses, 
20 old persons’ houses and 28 garages at 
Blairtummock area of Easterhouse approved 
by sites and building sub-com. of Glasgow 
Corp. Est. cost £1.39m. 
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Full detacis of Public Appointments open will be 
found in the Advertisement pages of this and 
previous issues 


CONTRACTS OPEN 


For some contracts still open but not included 
in this list, see previous issues Those preceded by 
the symbol (A) are advertised in this number The 
latest date for the receipt of tenders or applications 
appears above each paragraph The symbol (r) 
preceding the entry indicates that applications must 
be received by this date 


BUILDING 


JANUARY 5 
(ar) BIRMINGHAM CITY C.—Firm price 
tenders for 12 dwellings at Ley Hill estate, 
Northfield. City A. Dep. £2 2s. Tenders by 
Pebruary 4 
JANUARY 6 
(an) CUMBERNAULD DEVELOPMENT 
CORPN.—314 houses, 225 garages and two 
sub-stations and shop, etc., at Muirhead and 
Seafar. Ch. A. and Planning Officer. 
JANUARY 7 
(aR) SURREY CC.—Proposed central 
library at Bolters-la.. Banstead. County A. 
JANUARY 8 
(ak) BEDFORDSHIRE CC.—Fixed price 
tenders for: —(a) Adaptations at Silver Jubi- 
lee sec. sch., Bedford. (b) Proposed ambulance 
depot at Biggleswade. (c) Proposed branch 
library at Sundon Park. County A. 
JANUARY 10 
(ar) CHESHUNT UDC.—Erection of public 
hall at Windmill-la. C. Tenders by February 
19. 


JANUARY 12 

(a) BOGNOR REGIS UDC.—Improvements 
to houses at three sites (3 contracts). E&S. 
Dep. £2 2s. (each contract). 

(ar) ENFIELD BC.—Alterations and 
additions to central library at Cecil-rd. Boro’ 
E&S. Dep. £2 2s. Tenders by February 2. 

(a) WALLASEY CBC.—{a) Sports pavilion 
at Wallacre recreation ground and_ three 
houses and one house in immediate vicinity; 
(b) police sub-station, first-aid post, lost 
children’s shelter and public shelters at Wal- 
lasey Beach. Boro’ A. Tenders for (a) by 
January 12 and (b) by January 20. 

JANUARY 13 

(ar) DURHAM CC.—a) New dwelling 
house at Hardwick Farm, Stockton, and (b) 
five police houses with offices, at Quarring- 
ton Hill and Nursery-la., Felling. County A. 

(ar) NORFOLK EC.—Inclusion in panejs 
of tenderers for following contracts: —(1) 
Three classrooms at Costessey sec. mod. sch.; 
(2) gymnasium block at King’s Lynn new 
girls’ high sch.; (3) erection of Spixworth 
new three-class prim. sch.; (4) three class- 
rooms at Swaffham sec. mod. sch. and (5) 
two staff houses at Upwell sec. mod. sch. 
Ch. Ed. Officer. 

JANUARY 14 

(ar) NANTWICH UDC.—Houses for sale: 
Firm price tenders for 182 houses and bunga- 
lows at Whitehouse-la. site and 16 houses. at 
Marsh-la. site. E&S 

JANUARY 15 

(ar) HAMPSHIRE CC.—Erection of Al- 
verstoke new county infants’ sch., Gosport. 
County A. Dep. £2 2s. Tenders by February 
°°?) 


(a) ST. ALBANS CITY C.—Extension of 
concrete terracing at swimming baths, 
Cottonmill-la. City E 

JANUARY 16 

(ar) HOVE BC..—24 flats at Egmont-rd. 

Boro’ E&S. Tenders by March 5 
JANUARY 18 

BURY ST. EDMUNDS BC.—19 houses at 

Oliver-rd. Boro’ E&S Dep. £2 2s. 
JANUARY 21 

NEWCASTLE-UPON-TYNE CITY C.—630 

flats at Scotswood-rd. and Pottery Bank 


City A. 

JANUARY 22 
WALTHAMSTOW BC.—Erection of 
Boro’ A, E&S. Dep. £2 2s 


fa) 
factory, Grange-rd. 


JANUARY 24 
(aR) CONNAH’S QUAY UDC. 
ming bath and assembly hall. Z  * 
Poulson, 29 Ropergate, Pontefract, Yorks, 
architect. Dep. 3 3s. Tenders by February 


16. 
JANUARY 25 

(aA) FINCHLEY BC.—Alterations to bio- 
logy laboratory at Christ’s College, Hendon- 
la.. N3. Boro’ E&S. Dep. £2. 

JANUARY 26 

ILFORD BC.—Alterations to Fairlop sec. 
girls’ sch. Boro’ E. Dep. £2 2s. 

(a) ILFORD BC.—Public convenience at 
Redbridge recreation ground, Keswick-gdns. 
Boro’ E. Dep. £2 2s. 

JANUARY 28 

(A) WALTON AND WEYBRIDGE UDC.— 

20 flats at Queen’s-rd. (Hersham) site. E&S. 
JANU ARY 29 

(aR) PENZANC E BC.—70 flats at St. Clare- 
st. Boro’ S. 

FEBRUARY 1 

(a) WIGAN.—Fixed price 
dwellings at Wilfred-st. site. 
Engineer. Dep. £2 2s. 

FEBRUARY 2 

(aA) BASINGSTOKE BC.—10 bungalows 
and 12 flats for aged persons, with warden’s 
accommodation and communal sitting room 
at South Ham estate. Boro’ A. Dep. £2 2s. 

(A) EAST RIDING CC.—{a) Assembly 
hall/kitchen, with alterations to existing sch., 
at North Ferriby; (b) additional practical and 
cloakroom at Withernsea high sch. County 
A. Dep. £2 2s. (each contract). Tenders for 
(a) by February 2 and (b) by February 9. 

NO DATE 

(4) HERTS CC.—Inclusion in list of con- 
tractors for building and maintenance works, 
heating and electrical, and fencing works, 
etc 

VALLEY RDC. —Fixed price tenders for 
50 Unity dwellings, etc., at Tany Bryn Valley. 
C. Dep. £3 3s. 


SERVICES, PAINTING, 
ETC, 


JANUARY 15 
BEXLEY BC.—Materials. Boro’ E&S. 


KIRKSTONE 


Swim- 


tenders for 50 
Boro’ & Water 


MATERIALS, 





Li ght Sea Green 
Slate 


from our quarries on a 1500 ft. 


contour in the heart of the 
English Lake District where this 
been 


extracted for over 200 vears. 


volcanic slaterock has 


Illustrated details on request ‘or 
Cladding, Cills, and 
Flooring etc. 


Coping 


KIRKSTONE GREEN 
SLATE QUARRIES Led. 
Ambleside Westmorland. 


Te Amb. 3270 
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MANSFIELD BC.—Materials. 
JANUARY 18 
FLINTSHIRE CC.—Materials. County S. 
(a) HAYES AND HARLINGTON UDC.— 
Materials. E&S. 


Boro’ E&S. 


JANUARY 19 
KENSINGTON RBC.—Materials. 
JANUARY 20 
FELTHAM UDC.—Materials. 
HUNTINGDONSHIRE cc. 
tools, surface dressing, plant 


County S. 

JANUARY 23 
CANTERBURY CITY C.—Materials. 
&S. 

SURREY CC.— 
County E. 


ae 
E&S. 


Materials 
hire, etc. 


City 


-Materials and_ services. 


DATE 


Matezgals, etc. County 


Wty 


NO 
MIDDLESEX CC. 
E&S. 


MUNICIPAL AND CIVIL 
ENGINEERING WORKS, ETC. 


JANUARY 12 
(aR) HERTFORD BC.—Roads and foot- 
paths, etc., at Sele Farm estate. TC. Tenders 
by February 8. 


GENERAL BUILDING WORK 


(LONDON) 

LONDON CC.—Shops and Flats, etc.—The 
LCC are considering a plan to replace the 
Winter Garden Theatre, Drury-la., with 
shops, offices and flats. An application for 
planning permission for the scheme, which 
is est. to cost about £700,000, has been lodged 
with the LCC on behalf of the sponsors, 
Pearson Forsythe & Co. Ltd., by K. Anns, 
architect. 


(PROVINCIAL) 
ASHTON UNDER LYNE.—TC has ap- 


proved erection of 57 flats, 22 houses and 
a nine-storey block of flats at Charlestown 
site; TC propose improvements to Market 
Hall, £12,000 est. 

BEDLINGTON.—D. Brown, 
Tyne is the architect 
sec. sch. at Bedlington. 

BIRKENHEAD. — BC 
plans for 160 dwellings, 
garages at Thingwall Hall; 
tor 14 shops, with maisonettes, at Prenton 
Dell estate, and 10 shops, with maisonettes, 
at Roberts-st. area. 

BLACKBURN. — Manchester Regional 
Hospital Bd. propose extensions to the patho- 
lozy department, improvements to ward E2, 
and extensions to laundry and replacement o 
boilers at Queens Park Hospital, £139,300 


est. 

BLAYDON (Co. Durham). 
(Metal Workers), Ltd., Newcastle-on-Tyne, 
are to erect factory, offices and canteen at 
Chain Bridge-rd., Blaydon. Plans by Weth- 
erell, Lamb & Ptnrs., Newcastle-on-Tyne, 
architects, have been approved by local 
authority. 

BRADFORD.—TC propose two halls of 
residence for students, £65,000 est. 

BRIGHOUSE.—Plans submitted to BC: 14 
bungalows at Granny Hall-lane for Wilcock 
& Lumb Ltd.; plans to be prepared for shops 
at Field-lane estate. 

CARLISLE. — Littlewoods Mail Order 
Stores Ltd., Liverpool, have purchased a 
block of property in English-st. for conver- 
sion into new departmental store premises. 

CARLISLE.—TC seek Ministry approval 
for 300 dwellings in 1960; TC approved erec- 
tion of block of offices at Lowther-st. and 
Lonsdale-st. for Royal Insurance Co. Ltd. 

CARNFORTH.—UDC propose 14 houses, 
four bungalows and four flats at Highfield- 


rd. 

CHESHIRE.—CC propose new fire station 
at Wilmslow; CC propose new county prim. 
sch. at Hattersley; alterations and exten- 
sions at Northwich Darwin-st. CP sch., 
£25,000 est. 

CHESTERFIELD.—RDC propose de- 
velopment of 18-acre site, south of Cherry 
Drive on Sheepcote Hill estate for houses; 
IDC propose aged persons’ bungalows at 
‘ Vhite-la., Gleadiess. 


Newcastle-on- 
for a proposed RC 


approved = sketch 


six shops and 45 
also sketch plans 


Boyd & Co. 
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BLAKEY 


Patent Galvanized Metal 
ANGLE BEAD 


whether it be brick or 

plasterboard, Blakey Galvanised Metal 
Angle Bead will reinforce and protect all 
external angles against accidental 
damage. Simply and quickly fixed, it will 
not shrink, corrode or chip. 

And the cost... a well known firm of 
Plasterers has claimed a saving of 5d. 

a foot, compared with concrete angles, 
which showed them a saving of £5 

per house, 


ESSEX - MIDDLESEX 


- HERTFORDSHIRE - 





SALES—SERVICE-—SPARES 


NORFOLK - SUFFOLK - HUNTINGDONSHIRE - CAMBRIDGESHIRE 


in the following counties: 
BEDFORDSHIRE 


LONDON - SURREY - E. SUSSEX - KENT 
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Over 10,000 miles 
of Blakey Metal 
Angle Bead 

have been fixed 

in Gt. Britain and 
many parts of the 
world since 1938. 
Full details on 
application to the 
manufacturers. 





BLAKEY CABINET & METAL WORKS LTD. 
61 SCOTLAND ROAD - NELSON - LANCS. 


Telephone : Nelson 64941. 


~ 
= 
ce 
fee 
fe 
te 


Cole Distributare wa 





For worthy 
building 


‘é. 








Samples available from: FALK STADELMANN & CO., LTD. 
91 Farringdon Road, London, E.C.!. Telephone: HOL. 7654 
Showrooms: 20/22 Mount Street, London, W.!. | MAY. 5671 


Branches at :— Glasgow: Central 9494 (4 lines). Edinburgh: CAL 2364 
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el. 


THE BUILDER 


Manchester: Deansgate 335! 


Dublin: Tel. No. 77694/5. Cardiff: Tel. No. 30351. Swansea: Tel. No. 55442 

































































FALKS 


METALCAST and PLAINPLATE 


multi-unit switching 


Modern in conception—at home with con- 
temporary design, satisfying the most strin- 
gent electrical requirements and above all— 
thanks to the FALKS grid system, quickly 
installed. These are the features of FALKS 
two new multi-unit switches. 


Liverpool: Central 7683/4/5. Birmingham: Central 8031/2/3 
Newcastile-on-Tyne: 22483 


No. 21905. Nottingham: Tel. No. 51448/9. Brighton: Tel. No. 64077/8. Southampton: Tel. No. 21336. Bristol: Tel. No. 27117/8. Belfast: Tel. No. 31269. 
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CHESTER-LE-STREET.—G. Wimpey & 
Co. Ltd., Newcastle-on-Tyne, are seeking per- 
mission from planning authorities to carry 
out housing developments at Back-la., Great 
Lumley. 

CORBY (Northants). 
persons’ home. 

CROMPTON.—Mellowhide Productions 
Ltd., Molesworth-st., Rochdale, propose new 
factory. 

DARLINGTON.—Sketch and layout plans 
are in hand for hous_s at Mowden-terr., 
Haughton North (Glebe Farm), Yarm-rd., and 
Major-st. for TC; the TC has received loan 
sanction for £13,952 for eight houses and 
two garages at L’Anson-st.; £145,185 for 
Cockerbeck Valley. sewer; £29,850 for roads 
and sewers at Lingfield estate; and £7,252 for 
48 garages on various sites. 

DAVENTRY.—RDC propose 60 dwellings 
in 1960 programme. 

DROXFORD (Hants).—RDC applying for 
approval for 46 old people’s bungalows. 

DURHAM.—The CC is planning a hostel 
at Ryton. County A. is G. R. Clayton. 

DURHAM.—R. E. Coleman, Ltd., Durham 
City, are to erect 72 houses and two blocks 
of three-storey flats at Sands Nurseries. 

DURHAM.—City. C has approved plans 
and estimates by City E. for an outfall 
sewer at Newton Hall estate. £18,900 est. 
cost. 

EASINGTON.—RDC has approved plans 
by Peterlee Development Corpn. for an 
amusement arcade at Peterlee Town Centre, 
170 houses at South-West Peterlee,, and 270 
houses at Chapel Hill, Peterlee. Corpn’s. 
Ch.A. is W. J. Scott. 

FAWLEY (Hants).—PC are to proceed 
with plans for a community centre at Black- 
field. 

HAMPSHIRE.—Flight Refuelling Ltd., 
Tarrant Rushton Airfield propose new pro- 
duction factory at Bourne Valley. 

HARTLEPOOL.—TC is seeking loan sanc- 
tion for £22,500 for roadworks, and £11,250 
for sewers in connection with extensions at 
King Oswy-dr., Hartlepool. Boro’ E. is 
J. Wilkin. 

HYDE.—TC propose 112 dwellings at 
Cundy-st. site, £162,673 est.; TC seek loan 
£66.725 for development of new Market 
Hall; Richard E. North & Sons Ltd. propose 
extensions to works on site bounded by 
Sandhill-st. and Commercial Brow. 

KENDAL.—BC propose 100 unity dwell- 

ings at Sandylands. 
KENT.—The North-West Kent Divisional 
Executive of Kent EC, meeting at Dartford 
recently, recommended for inclusion in the 
1962/63 major building programme the fol- 
lowing schemes : —Dartford technical sch. for 
girls (stage II); Crayford Slade Green county 
prim. sch. (three-form entry junior mixed 
department); Erith Picardy sec. sch. for girls 
(stage 1); Dartford, Fleet Estate, new prim. 
sch.; Dartford West sec. sch. for boys (new 
buildings); Sutton-at-Hone CoE prim. sch. 
(new buildings); Erith Picardy sec. sch. for 
boys (stage III); Horton Kirby CoE sch. (new 
buildings); The Downs sec. sch. for boys 
(additional buildings); The Downs sec. sch. 
for girls (stage I). 

KIDDERMINSTER.—RDC approved con- 
version of Manor-hse., Wolverley, as licensed 
premises for J. Joule & Sons Ltd., Stone, 


-UDC propose aged 


Staffs. 

KIDSGROVE.—NCB propose new Youth 
Centre. 

LANCS.—CC propose three hostels for 
aged persons at Leyland, Penwortham and 
Prescot. 

LEEK.—RDC approved plans for 21 houses 
at Leek-rd.. Endon, for L. Bates Ltd. 

LICHFIELD. -RDC avproved new fac- 
tory at New-rd. Industrial site for Edgar 
Vaughan & Co. Ltd., Coventry. 

LIVERPOOL.—TC aovproved nine-storey 
office block at Water-st. and Drurv-la. for 
Commercial Union Assurance Co. Ltd. 

LYTHAM ST. ANNES.—Plans submitted 
to BC:—Conversion of drill hall at corner 
of Queen-st. and Henrv-st. as showroom and 
offices for W. & H. Williams Ltd.; self-service 
super market at Back Wood-st., St. Annes, 
for Mr. G. L. Thornton; 12 flats and 12 gar- 
ages at Kingsway, Ansdell, for Mr. E. Hol- 
land; éxtensions and alterations to Squires 
Gate Hotel, St. Annes, for Magee Marshall & 





Contracts Placed 


We are glad to receive from 
architects and quantity surveyors 
for publication details of contracts 
placed to the value of £20,000 or 
over. Such information should 
reach the Editor as soon as pos- 
sible after the contract is signed. 
Names of the architect and other 
consultants associated should be 
given. 








Co. Ltd.; conversion of premises at St. 
George’s-rd. into three self-contained flats 
and offices for Ribble Motor Services Ltd.; 
single-storey warehouse near Carlton-rd. for 
Mr. J. A. Ingram; and 48 flats and 45 gar- 
ages at Shepherd-rd., Parkside-rd. and Fair- 
view-ave. for A. L. Talbot (Builders) Ltd. 

MACCLESFIELD.—CoE Auth. propose 
new prim. sch. at Arlington-dre., Weston. 

MERIDEN.—RDC propose 33 flats oppo- 
site Castle Bromwich PC. 

MIDDLESBROUGH.—J. T. Bell & Sons, 
builders, Newcastle-on-Tyne, are seeking per- 
mission from planning authorities to con- 
struct a new suburb to accommodate 10,000 
people between Hemlington and Stainton. 
The development will cover 346 acres and 
subject to planning approval being received, 
it is hoped to complete the work in eight 
years. In addition to houses there will be 
shops, offices, churches and other necessary 
public buildings, and sites will be reserved 
for schools. 

NEWCASTLE-ON-TYNE.—City C has re- 
ceived loan sanction for £1,191,270 for 540 
flats at Pottery Bank, Westgate-rd. and 
Church-st., and £22,933 for 14 houses at 
Pooley-rd., Slatyford-la. estate. 

NEWCASTLE-ON-TY NE. — MoEd. has 
approved City Ccl’s plans for a comprehen- 
sive school at Kenton. 

NEW MILTON (Hants).—South-West 
Hampshire Area Planning Com. are asking 
the County Planning Com. to agree in princi- 
ple to the development of Naish Farm, New 
Milton, as a holiday site with chalet bunga- 
lows of approved design. 

NORTHUMBERLAND. County Civil 
Defence Com. has approved in principle the 
spending of another £56,000 to complete civil 
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defence headquarters at Southgate, Morpeth; 

> is to spend £20,000 on additions at 
Prudhoe sec. mod. sch. County A. is C. C 
Brown. 

PENRITH.—UDC is considering the erec- 
tion, in 1960-61, of 24 houses at Wetheriggs 
estate; 20 houses at Scaws estate; 12 old 
people’s houses at Shepherds Hill; and four 
houses at Milton-st. Plans by Surveyor. 

PORTSMOUTH.—It is proposed to demo- 
lish the Victoria Cinema, Commercial-rd., 
and erect a nine-storey block of offices on 
the site. 

RAMSBOTTOM.—UDC propose 12 flats 
at Markland-pl. clearance site and 16 bun- 
galows and eight flats at Union-st./King-st. 
Site. 

ROCHDALE.—EC _ propose_ new sch. 
clinics at Spotland and Kingsway, £20,920 
est. 

SALFORD.—Boardmans propose new 
retail store at Cross-la., £78,000 est. E. E. 
Costello & Associates, Salford, architects. 
National Dock Labour Bd. propose new club 
at Trafford-rd. and Monmouth-st., £24,000 
est. Cruickshank & Seward, Deansgate, Man- 
chester, architects. 

SOUTHPORT 
for permanent 
Head. 

SPENNYMOOR (Co. Durham).—-UDC is 
planning a £20,000 bus station behind the 
Town Hall. Surveyor is Marley 

STAFFS.—CC propose following in 1960 
61 programme:—Fire Brigade Headquarters 
at Stafford, £80,000 est.; fire stations at 
Newcastle-under-Lyme, Lichfield and Tipton, 
£20,000, £18,000 and £24,000 est.; ambulance 
stations at Stafford, Lichfield, Darlaston and 
Willenhall, £14,000 each est., and Rugeley, 
£7,500 est.; and replacement of the Riverside 
day nursery at Stafford, £15,000 est. 

SUNDERLAND. Jackson Associated 
Manufacturers Ltd., clothing manufacturers, 
Leeds, are negotiating for a site at Wear-st., 
Sunderland, for a factory to cost £250,000. 
Stephenson, Gillis & Ptnrs., Newcastle-on- 
Tyne, architects. 

THORNTON (Lancs.).—ICI Ltd. propose 
new factory, £1,500,000 est. 

TYNEMOUTH.—Smith’s Dock Co. Ltd., 
North Shields, are to spend £1,250,000 on 
developments at their North Shields repairing 
yard. 

WALSALL.—BC approve block of shops 
at Bigbeth for Coxan Tivey Developments 
Ltd. Hickson, Madeley & Salt, Walsall, 
architects. 

WELLINGTON.—RDC propose 106 dwell- 
ings at Winifreds-dr., Donnington. 

WIGAN.—TC propose health centre at 
Sherwood-dr. and new public baths at Hippo- 
drome site; propose 195 dwellings at Laith- 
waite estate. 

WINDERMERE.—RC Auth. propose new 
church, £25,000 est. 


TENDERS 


(a) Denotes accepted 

(pa) Denotes provisionally accepted 

(ra) Denotes recommended for acceptance 

(AM) Denotes accepted subject to modification 

(Gp) Denotes accepted subject to approval by appro- 
priate Government Department 

ALDRIDGE.—Extensions to club premises 
for Aldridge Unionist Club. (a) L. Dainty 
Ltd., Leighswood-grove, Aldridge. 

AMBLE (Northd.)—Club premises at 
Percy-st. for Amble Boys’ Club. (a) J. Camp- 
bell Smith Ltd., North Banks, Amble, 
£11,000. 

BLOOMSBURY.—New hotel—Hotel Pre- 
sident—at Russell-sq. and Guilford-st., for 
Imperial London Hotels Ltd. C. Lovett Gill 
& Ptnrs., architects. (A) Mullen & Lumsden, 


m. 

BOLTON.—Rebuilding of departmental 
shop premises at Victoria-sq., for George H. 
Lavey & Co, Ltd. (a) John Dickinson & Co. 
Ltd., Fairclough-st., Boltop; new workshop, 
offices and canteen at Duckworth-st. for 
Vactric (Manufacturing) Ltd. (a) Robinson 
Bros., 18 Smethurst-la., Pemberton, Wigan. 

BOOTLE.—Infants’ department at Nether- 
ton Park prim. sch. for EC. (a) Direct labour, 
£41,999. 

CHELSEA.—Rebuilding of Chelsea Bar- 
racks Est. cost £24m. Tripe & Wakeham, 
architects. (a) Gilbert-Ash Ltd. 


BC seek loan of £28,000 
catering premises at Pier 
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COCKERMOUTH.—30 houses and 11 bun- 
galows for North-Eastern Housing Assn. Ltd., 
Newcastle-on-Tyne. (a) John Twiname Ltd., 


UNITE FOR STRENGTH 


THE FEDERATION 
OF MASTER BUILDERS 


The Largest Individually 
Representative Organisation 
in the Kingdom 


Membership Over 12,000 


REGIONAL OFFICES IN BIRKDALE 
BIRMINGHAM, BrisTOL, CAMBRIDGE 
CarpirF, EDINBURGH, LEEDS, LONDON 
NEWCASTLE AND SEVENOAKS 
Over 130 BRANCHES 


SUBSCRIPTION {6.6.0 p.a. 


Service to members includes free monthly 
issues of the 


Federation Journal 


THE FEDERATION OF MASTER BUILDERS 
33 John Street, Holborn, London, W.C.1 
Tel. : cHancery 7583 (6 lines). 
Please send particulars of the advantages 
of membership to: 


~*Kindly cut along dotted lines 








Brigham, Cumberland, £58,221. 

EASINGTON.—39 bungalows at Easington 
for RDC. (a) Direct labour, £46,800; 47 
bungalows at Murton for RDC. (a) Direct 
labour, £67,011. 

ECCLES.—Four blocks of 10-storey flats 
at Cawdor-st. for BC. (a) George Wimpey 
& Co. Ltd., London, £415,857. 

HALIFAX.—Four-storey block of shops 
and offices at Palace Theatre site for O. & 
C. Estates Ltd. (a) Wm. Townson & Sons 
Ltd., Higher Swan-la., Bolton. 

HOUGHTON-LE-SPRING. Divisional 
stores at Lambton for Durham Divisional 
Coal Bd. Plans by NCB Architects’ Dept. 
(a) Holland & Hannen and Cubitts Ltd., 
Howdon-on-Tyne, £220,000. 

JARROW-ON-TYNE.—Offices and canteen 
block for Charles Lennig & Co. Ltd., Jarrow. 
Const. E: L. G. Mouchel & Ptnrs., Newcastle- 
on-Tyne. (A) Purdie Lumsden & Co. Ltd., 
Newcastle-on-Tyne. 

KENSINGTON.—New Royal College of 
Art building at Kensington Gore, between 
Royal Albert Hall and Queen's Gate. H. T. 
Cadbury-Brown, Sir Hugh Casson and R. Y. 
Goodden, architects. QS: A. S. Wilson & 
Ptnrs. Constg. E: Clarke, Nicholls & Marcel. 
(a) Leslie & Co. Ltd., £500,000 (approx.). 

LEAMINGTON SPA.—Modernisation of 
186 houses for BC. (a) T. Bates & Sons Ltd., 
Warwick-rd., Kenilworth, £22,841. 

LEEDS.—Stage II of Leeds Jewish Housing 
Assn. Queenshill estate. (Gp) N. B. Bell & 
Co. Ltd., Leeds, £122,930. 

LIVERPOOL.—30 flats for TC. (a) Peak 
Construction (Liverpool) Ltd., 95 Broad-la., 
Liverpool, £61,795; new premises at Regent- 
st. for Andrews Bros. (Bristol) Ltd. (a) 
George Platt & Sons Ltd., Oakes-st., Liver- 
pool. 

(cp) LONDON (Admiralty). — Contracts 
over £1,000 in value :—Devonshire: Extension 
to drill shed, Woodman & Son (Builders) 
Ltd., Exeter. Fifeshire: Construction of two 
sub-stations, George Smith & Sons, Kirk- 
caldy. Warwickshire: Repairs to crane rails, 
Selvey-Ajax Welding Engineers Ltd., Wol- 
verhampton. 

MORPETH.—Adaptations and extensions 
to Fulbeck Grange nurses’ home at Northgate 
and District Hospital, Morpeth. A to Bd., P. 
Knighton. QS: Thos. Barratt, Sons & Ptnrs., 
Newcastle-upon-Tyne, 1. (A) B. Carse & Son 
Ltd., Amble, £29,209. 

NEWCASTLE-ON-TYNE.—Proposed 640ft. 
extension to Newcastle quay for City C. 
Constg. E: L. G. Mouchel & Ptnrs., New- 
castle. (RA) Sir Robert McAlpine & Sons 
Ltd., Newcastle-on-Tyne, £735,000 est. 

NEWCASTLE-UNDER-LYME.—41  dwell- 
ings, roads and sewers at Loggerheads for 
RDC. (a) G. Minshall & Co. Ltd., Waterloo- 
rd., Cobridge, Stoke-on-Trent, £60,527. 

NORTHAMPTON. — 21 bungalows at 
Priory Close for BC. (A) Adkins & Shaw Ltd., 
St. James’s-rd., Northampton, £31,151. 

NOTTINGHAM.—Three-storey block of 
shops and offices at Parliament-st. for Boots 
Drug Co. Ltd. (4) Wm. Moss & Sons Ltd., 
Queen’s-rd., Loughborough; new warehouse 
at Traffic-st. for W. H. Smith & Sons Ltd. (a) 
Ford & Weston Ltd., Osmaston-rd., Derby. 





BROTHERS 


Registered Office: 


MONarch 7597-8 





GALBRAITH 


LIMITED 


BUILDERS 
CONTRACTORS 
& ENGINEERS 


61 BARTHOLOMEW CLOSE CRAYFORD BRIDGE 
E.C.1 KENT 
CRAyford 25544-5-6-7 


for BUILDING 
DECORATING 
‘MAINTENANCE 


THE BUILDER January | 1960 


ROWLEY REGIS.—26 houses, 16 bunga- 
lows and 27 garages at Corngreaves estate for 
BC. (a) Direct labour, £52,366. 

SHEFFIELD.—Next phase of 
Acres Hill for Markets Com. 
(Hull) Ltd., £410,000. 

SHEFFIELD.—Alterations and additions 
ai Hunters’ Bar jun. sch. for EC. (a) W. 
Ames (Sheffield) Ltd., 8/9 Bank Side, Shef- 
field, £10,782. 

SOUTH SHIELDS.—Proposed factory at 
Laygate for A. L. Surtees, paper bag manu- 
facturers, South Shields. (a) Atcost Ltd., 
66 Duke-st., Darlington. 

STOCKTON-ON-TEES.—New St. Andrew’s 
Methodist Church. R. Cowan, 20 Finkle-st., 
Stockton-on-Tees, architect. (a) G. Fordy 
& Sons, Boathouse-la., Stockton-on-Tees; 
roads and sewers at West Fairfield for TC. 
Boro’ E is G. Cowan. (A) Dodds & Sons, 
Church-row, Melsonby, Yorkshire, £10,795; 
16 houses at Hardwick for TC. Boro’ A is 
T. C. Hartley. (a) Aycliffe Construction Ltd., 
Newton Aycliffe, £17,297. 

SUNDERLAND.—Re-building of 
and offices at King’s Theatre site, (€ 
rd., for Town Centre Securities Ltd. Gillin- 
son & Barnett, architects. (Gp) Cussins (Con- 
tractors) Ltd., Gosforth, Newcastle-on-Tyne, 
£67,000. ; 

UTTOXETER.—41 houses and 12 garages 
at Abbots Bromley. (a) T. H. Stewart, 
£66,329. 

WIGAN.—40 flats for 
Housing Ltd., Worthing. 


market at 
(aA) Spooners 


shops 
rowtree- 


BC. 


(A) Gregory 


BROAD-ACHESON 
BLOCKS for 


unvarying quality 


PRODUCTION OF ALL SIZES NOW 
CENTRALISED AT GREENWICH WORKS 


BROAD & CO. LTD. PADDINGTON, W2 


—=4 
THE ESSEX STEEL 
SCAFFOLDING C°L” 


SALES, HIRE 
ERECTION 
CRADLES 


SMARTS LANE 
LOUGHTON ESSEX 


TEL: LOUGHTON 5022 

















_and REPAIR 








Works: 
and 





W.& M.NEGUS LT® 
Station Works. 


KiNG JAMES STREET, sez 

Doyvre Roan, 

SoutH Norwoop, s.£.25. 
(Addiscombe 3427) 
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of SOUTHWARK 
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SECTION IS 120’clock NOON, 
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CONTRACTS 
BOROUGH OF ENFIELD. 


CENTRAL LIBRARY, CECIL-ROAD 

ENFIELD 

Building Contractors desirous of TEN 
DERING for the ALTERATIONS AN 
EXTENSIONS TO THE CENTRAI 
LIBRARY Cecil-road, Enfield 
apply to the Borough Engineer Sur 
veyor Mr H Deryck Peake M.Sc 
Eng.). M.1.C.E 7 Littl Park-gardens 
Enfield. by FIRST POST TUESDAY 
2th JANUARY 260 Bills of Quanti 
ties and Forms of Tender will be for 
warded on or about the Sth January 
960 

All 
by ‘ 


and 


epplications must be accompanied 
deposit of £2 2s. Od to € 
returned on receipt of a bona fide Ten 
der addressed to the undersigned and/or 
the return of all documents 
Plans and Conditions of Contract may 
be inspected at the offices of the Borough 
Engineer as aforesaid on or after the 
16th January, 1960, on Mondays to Fri 
days between the hours of 9 a.m. and 
12.30 p.m 
Tenders must reach the undersigned not 
later than NOON on TUESDAY. the 2nd 
FEBRUARY, 1960, and no Tender 
be received except in a plain 
which must be sealed and must bear the 
words * Tender for alterations and exten 
sions to the Central Library, Cecil-road 
Enfield,”” but shall not bear any name or 
indicating the sender 
e Council do not 
the lowest or any 
Contractors Tendering 
to submit particulars of 
which have been carried 
CYRIL E. C 


Tender 
will be 
similar 
out by 
PLATTEN 
Town Clerk 


required 
works 
them 


Public Offices, 
Enfield, 
Middlesex 
26th November, 1959 


OROUGH 


BASINGSTOKE 


OF 


B 


SOUTH "HAM ESTATE, 
BASINGSTOKE 


invited for “ag a 
10N OF AGED PERSON’S DW 
INGS comprising TEN BUNGALOWS 
AND ONE BLOCK OF TWELVE 
FLATLETS wi WARDEN’S 
ACCOMMODATION AND COM- 
MUNAL SITTING ROOM, to the south- 
west of St. Peter’s-road, Basingstoke 
Forms of Tender. Bills of Quantities, 
and General Conditions of Contract may 
be obtained from the Borough Architect 
Eric Almond, Dipl. Arch., A.R.1.B.A 
Municipal Buildings, Basingstoke, on pay- 
ment of a deposit of £2 2s which will 
be returned on receipt of a bona fide 
tender 
Tenders are to be returned to the under- 
signed by noon on TUESDAY, 2nd 
FEBRUARY, 1960 
The Council do 
to accept the lowest 
L. 


City OF ST. 
SWIMMING BATHS, COTTONMILL- 


LANE—EXTENSION OF CONCRETE 
TERRACING 


TENDERS are 


not bind themselves 

or any tender 

WOMERSLEY, 
frown Clerk 


ALBANS 


TENDERS are invited for the 
tion of approximatcly 130 lin. ft 
brick wall, the construction of 
mately 300 sq. yds. of 4 in. 
crete slab and approximately 
of 9in. brick wall, the re-location 
existing dressing boxes and ancillary 
works 

Tender documents and plans may be 
obtained from the City Engineer’s Office. 
16 St. Peter’s-street, St. Albans 

Tenders in the envelopes provided, and 
bearing no indication of the sender 
should be returned to the undersigned by 
noon on FRIDAY, 15th JANUARY 


1960 
Ww. B eee go 
Town Clerk 


demoli- 
of 9 in 
approxi- 


St. Peter’s-street, 
St. Albans, 
Herts. 


will | 
envelope | 


bind themselves to | 
' 


and CC 
| 3 


| 


should 





TRBAN 
COUNCIL OF HAYES 
HARLINGTON 


AND 


ANNUAI CONTRAC TS, 1960-61 
The Council invites TENDERS for the 
supp.y of the following materials and 
services for the year ending 3lst MARCH 
1961 
1. AGGREGATES, SHINGI 
2. ANTHRACITE SMORELESS Ft El 
IKE 


ASPHALTIC 
EMULSION and 
4. BRICKS 

5. BROOMS and BRUSHES 
6. BLIOU NO. | GAS MANTLES 
ANVAS SALVAGE BAGS 
MANHOLI COVERS 
and ROAD 
GRATINGS and FRAMES 

9 weg and LIME 
10. CLEANING MATERIALS 
CLINKER ASHES and 


BITUMEN ROAD 
COLD ASPHALT 


and 
GULLI 


HARD 


E. 

CONCRI TE 
RERBS CHAN 
wef ag 


PAVING 
NELS' and 


FLAGS 
STREE! 


eee IAL 
SPIRIT. ind FUEL O 
DISINFECTING 
POWDERS 
1S. DUSTBINS 
16. ELECTRIC CONDUIT 
TINGS ACCESSORIES 
ELECTRIC DISCHARGE 1 
(STREET LIGHTING) 
ILLED GENERAI 
LAMPS 


FLUIDS and 


Fi 
AMPS 


LIGHT 
and AUTO 
COLUMNS—CAST IRON 
rt 
LUBRICATING 
ASES 
MEDIUM 
LES 


OILS 


and LOW VOLTAGI 
J and 
"ROTECTIVE 
RU a R BOOTS 
SALT-GLAZED WARE PIPES and 
SAL T- oo a DRAIN FITTINGS 
6 SMALL * TOOLS and PLANT 
2 TARRED SLAG LIMESTONE 
MACADAM., and BITL MEN GRANITI 
MACADAM 
28. TIME 
LIGHTING) 
29. TYRES and 
30. TUBULAR 
FITTINGS FOR 


SUNDRIES 
CLOTHING 


SWITCHES (STREET 
TUBE 
TEE 
TRAFFIC 
PLATES 
31 I ACCUMULATOR 
BATTERIES (LEAD ACID) 
32. FOOTWAY, C€ ARRIAGEWAY 
. WORKS 
MECHANIC 


POSTS 
SIGNS 


and 


oF Al 
3 fl ta 
CONCRETE ROA 
35. PLASTIC WHITE ROAD MARK- 
NG 


OF JOINTS TO 


* KARRIER-YORK.- 
— AL ROAD 


“iM 


3. 
REFILLING 
IRE” MECE 


SWITCHES 


38 

19 WINDOW CLEANING. 

40. STATIONERY 

41. MAINTENANCE 
WRITERS. 

Forms of tender for items numbered 1 
to 39 may be obtained from the Enginecr 
and Surveyor, and for items numbered 40 
and 41 from the Clerk and Solicitor of 
the Council, at the address stated below 
Tenders shali bear the words “ Tender 
for ” followed by the subject to 
which it relates 

Completed Tenders in a plain sealed 
envelope (endorsed as above) must be 
delivered to the undersigned at the address 
Stated below not later than 12 NOON on 

f, 18th JANUARY, 
not bind 


OF TrYPE- 


Council does 
the lowest or any 
the right to accept any 
in whole or in part for the supply of any 
materials and/or services included therein 
Canvassing in any form is prohibited 
GEORGE HOOPER 
“lerk and Solicitor 
Town Hall 
Hayes. Middx 
2%h December, 


SURREY 


COUNC ta 


1959 


TENDERS FOR eons dD 
CENTRAL LIBRA 
BOLTERS- LANE, BANSTI AD 


The work consists of the ERECTION 
in permanent construction of a part 
single-storey and part two-storey building 
te provide Library and Staff Accommoda- 
tion. 

Contractors wishing to tender 

to the County Architect, 
. Kingston-upon-Thames. 
DAY, 7th JANUARY, 1966 


should 
County 
by THURS- 
». 


DISTRICT) 


MOTOR | 


and 


und | 


| should 
and | 


| the 


and | 





COUNTY| 


| kitchen 





RBAN 


COUNCIL 


DISTRICT 


OF CONNAH'S QUAY 


CONSTRUCTION OF NEW 
SWIMMING BATH AND 
ASSEMBLY HALI 


TENDERS are invited for the 
SWIMMING BATH AND 
HALL, Connah’s Quay, Nr. Chester 

Conditions of Contract and 
may be inspected at and Bills of Quantitics 
and Form of Tender obtained from the 
Architects. Messrs. J. G Poulson, 
L/F 29 Ropergate, 
Yorksh-re. on receipt of a deposit of 
£3 38. which will be returned on sub- 
mission of a bona fide Tender not 
subsequently withdrawn. Closing date for 
applications to tender is SATURDAY, 
23rd JANUARY, 1960. and tender docu- 
ments will be furnished to tenderers one 
week after that date 

Contractors who 
application for 
sccordance with a 
need not re-apply 

Tenders, on the prescribed form. se 
in the envelope provided and 
other mark or identification. 
forwarded to the undersigned 
arrive not later than 10 a.m. on MON 
DAY. the 15th FEBRUARY, 1960 

The Council do not undertake to accent 
the lowest or any Tender and no 
reimbursement wil! be made for the cost 


of tendering 
WILLIAMS 


L 
Clerk of the Council 
Council Offices 


cry “OF 


TO BUII DING 


proposed 
ASSEMBLY 


have 
the 
previous advertisement 


already made 


aled 
bearing no 
must be 
so as 


mber 


959 
"BIRMINGHAM. 
~ CONTRACTORS 

CONTRACT 606— 12 


rHREE STOREY 
HILL ESTATE 


TWO AND 
DWELLINGS 
LEY NORTHFIELD 

The House Building 
FIRM PRICE TENDERS for 
ERECTION of the above 

Bills of Quantities and Form of Tender 
will be forwarded on payment of 
£2 2s. Od. at the office of A. G. Shep- 
pard Fidler, City Architect. Civic Centre 
Birmingham, 1, to whom all cheques 
be made payabie Applications 
should be made by Sth JANUARY. 1960 
Conditions of Contract (which include 
usual Fair Wages and Conditions of 
Labour Clause) may be seen at the « it‘ 
Architect’s office during normal work nq 
hoars 

Ihe deposit 
of a bona fide 
of inability to 


Committee invite 


the 


will be returned on receipt 
tender, or on notification 
tender, together with the 
return of the documents nor later than 
three days before the date ior receipt of 
tenders 

Tenders. enclosed in the envelope pro- 
vided for the purpose, must be scaled 
and delivered to the Town Clerk’s Office 
(Room No. B.31), Council House, Birm- 
ingham, 1. NOT LATER THAN 12 noon 
on THURSDAY, the 4th FEBRUARY, 
1960. Tenders received after that time 
will be rejected 

the Committee do not 
to accept the lowest or 


bind themscives 


Town Clerk 
The Council aaa 


Birmingham 


BEDFORDSHIRE COUNTY 
c OUN cil 

Builders and Contractors who wish to 
be considcred to TENDER for any of the 
undermentioned FIXED PRICE CON- 
TRACTS should submit their names to 
the County ag Shire Hall, Bedford, 
by 8th JANUAR 1960 

(a) BEDFORD. SILVER JUBILEE 
SECONDARY SCHOOL 

Adaptations to provide prea 
neediecraft and changing roo: 

(b) BIGGLESWADE - 
AMBULANCE DEPOT 

The Contract will be for the erection 
in traditional construction of a block of 
single-storey buildings comprising garage 
swccommodation for eight vehicles, admini- 
strative and sanitary accommodation, 
. Storage, etc., the total superficial 
floor area being approximately 4.000 sq. ft 

(co) SUNDON PARK — PROPOSED 
BRANCH LIBRARY 

The building will be of “ Derwent 
prefabricated construction and the builders’ 
wor will include the provision of a 
concrete slab (superficial areca approxi- 
mate'y 1.320 sq. ft.). installation of 
services. decoration and finishings of build- 
ing after erection by Suppliers. together 
with other external works. 

Bills of Quantities will be issued to the 
Contractors selected to ten 
The Council does not 
accept the lowest or 


PROPOSE D 


der. 
bind 
any tender 


itself to 


Drawings | 
Pontefract. | 


| fide 


| be made immediat: y 
| to be delivered to the undersigned in the 


Documents, in | 


to } 





OUGH 


% ALTHAMSTOW 


O F 


B O 


EREC BS ee. OF 


FACTORY, 
JIRANGE I 


£-ROAD 


TENDERS are invited for the EREC- 
TION OF A FACTORY of approximately 
4.000 square feet at Grange-road 
Walthamstow, E.17, comprising a rwo.- 
STOREY OFFICE BLOCK and a 
SINGLE-STOREY STORAGE AND 
DESPATCH DEPARTMENT 

Applications to tender should be made 

the Borough Architect, Engineer and 
Surveyor, Town Hall, Walthamstow E.17 
and must be accomnanicd by a deposit of 
£2 2s. returnable on receipt of a bona 

Tender and the return of all dox u 
ments issucd Bilis of po rsa Form 
of Tender and drawings will be vailable 
on 3ist DECEMBER and application may 
Sealed Tenders are 


to 


endorsed envelope orovided b 
FRIDAY. 22nd JANUARY. lomo 
c onditions of Contract will be available 
for inspection at the office of the Borough 
Architect, Engineer and Surveyor between 
the hours of 9 am. and §$ D.m. from 
Monday to Friday, and 9 a.m and noon 
on Saturday The Council do not bind 
themselves to accept the lowest or any 
Tender ; 


on 


G. A. BLAKELEY 


Town C 
Town Hall tert 


Walthamstow 
E.17 


BOGNoR REGIS 


DISTRICT 


URBAN 


COUNCIL 
IMPROVEMENTS TO COUNCIL 
HOUSES 


FIXED PRICE CONTRAC Ts 
Fixed Price Ri 7 r 
IMPROVEMI TO =a COUNCIL 
HOUSES, in pind Separate contracts 
ned yf poste in Collyer-avenue 
( JSES in " - 
and Gravits-lane ee 
©) 29 HOUSES 
Westloats-gardens 
Copies of the Drawings Specifications 
of Tender may be obtained 
the Engineer and Surveyor Town 
Bognor Regis on the payment oi 
2s. Od. deposit for each contract 
which is returnable upon receipt of a 
bona fide Tender and the documents 
The Tenders must be returned to the 
undersigned in the envelope provided not 
later than the FIRST a? on TUES- 
DAY. 12th JANUARY, (1960 
The Council do not 
to accept the lowest 
R J 


invited for 


in Westloats-lane and 


bing 
or any 
H 


themselves 
Tender 


ail. 
Clerk of the Council 


(tou NTY BOROUGH OF 


WIGA 


ERECTION OF 50 DWELLINGS— 
WILFRED-STREET SITE, ’ 
OFF SCOT-LANE. 


NDERS for the 
of the following 
traditional con- 


The Council invites TE 
PROPOSED ERECTION 
DWELLINGS, all of 
— a 

yore “El” THREE-B 
HOUSES at of et 
oF z THREE-BEDROO 
HOUSES’ i in middie and at end of Sloe 
Ty “Fil” Corner Blocks com- 
puling Two FLATS, one and two bed- 
room 

Tenders to be on a FIXED PRICE 
BASIS and on Bills of Quantities. which 
will be available on or after FRIDAY, 
the 18th DECEMBER, 1959, by poetics. 
tion to Mr. G. Keighicy, B.Sc.. 
and Water Engineer, Municipal Buildings. 
Library-street, Wigan. and on payment 

a deposit of two guineas (cheques 
payable “ Wigan Corporation”), which 
will be returned on receipt of a bona fide 
Tender received before the closing time 
on_the last day of tendering, 

Drawings. Conditions of Contract and 
the Council's Standing Orders may 
inspected at the Office of the Borough and 
Water Engincer during normal office hours 
by all persons having made the necessary 
application to tender 

When applying for Bills of Quantities, 
tenderers should also submit details of 
similar schemes undertaken 
together with 
Pendent persons to whom ee can 
he made concerning such mes. 
Evidence should be submitted at the same 
time that the tenderer will have the 
organisation and labour to carry out the 
work expeditiously 

Tenders must be delivered to the Office 
of the undersigned not later than i0 a.m 
on MONDAY, the Ist FEBRUARY, 


ALL ant, ROYLE, 
own Cler' 
Municipal Buildings, . 
Wigan 





54 


BROROUGH OF HOVE. 


TENDERS are invited for the EREC 
TION OF 24 FLATS in Egmont-road 
Applications to Lender must be 
received by the Borough Engineer and 
Surveyor, by 10 am. on SATURDAY 
tots JANUARY 1960 From such 
applications a selected list of tenderers 
will be made to whom Bills of Quantities 
and forms of Tender will be sent on 
or about Sth FEBRUARY. Drawings and 
Form of Contract may be 
Borough Engineer and Surveyor’s 
Applications to Tender must 
accompanied by a deposit of three 
which will be refunded to those 
invited to tender or on receipt of 
a bona fide tender as the case may be 
fhe Council does not bind itself to 
accept the lowest or any Tender 
Tenders, on forms supplied, addressed 
to the undersigned in a sealed envelope 
endorsed “ Tender for 24 Flats. must 
be delivered not later than 10 a.m. on 
SATURDAY, Sth MARCH, 1960 
JOHN E. STEVENS 
Town Clerk 
Town Hall 
Hove 
23rd December, 1959 


JORFOLK EDUCATION 


COMMITTEE 


COSTESSEY SECONDARY MODERN, 
FHREE CLASSROOMS 


KING'S LYNN NEW GIRLS’ HIGH. 
GYMNASIUM BLOCK 


SPIXWORTH NEW THRE! CLASS 
PRIMARY SCHOOL, 
ERECTION 


SWAPFLHAM SECONDARY MODERN. 
THREE CLASSROOMS 


UPWELL SECONDARY MODERN 
rWO STAPF HOUSES 
Suilders wishing their names to be 
considered tor inclusion in panels of 
tendercrs for any of the above-named con 
tracts should forward their names to 
the undersigned by WEDNESDAY 13th 
JANUARY. 1960. stating for whi h con 
tracts they wish to be considerc 
I LINCOLN RALPHIS. 
Chiet Education Offic 
County Education Offices 
Stracey-road, 
Norwich 


(rr OF MANCHESTER 


BULK PURCHASE OF SCHOOI 
FURNITURI 


Tt Ec ation Comm ttee invite 
Tt NDE RS te w the SUPPLY and DELI- 
VERY OF SCHOO! FURNITURI 
required for Various Schools in the 
Manchester Area during the period Apri! 
1960, to March. 1961 

It is the intention of the Committee to 
order the various articles from the 
appointed contractors over the twelve- 
month period of contract. as requirements 
jemand, and not to accept bulk delivery 
into store 

Separate Tenders are required for each 
of the following groups of furniture :- 

GROUP A—GENERAL FURNITURE 
approximate value £15,500 Comprises 
Tables jookcase Cupboards Nests of 
Lockers. Bookshelves. etc 

GROUP B—LABORATORY FURNI 
TURE, apvroximate value £30,000. Com- 
prises Island Tabies and _ Benches. 
Demonstration Benches, Wall Benches 
Cupboards, etc 

GROUP Cc FURNITURE FOR 
WOODWORK AND METALWORK 
ROOMS approximate value £10.000 
Comprises Store Cupboards Tool 
Cupboards, Wall Benches, Work Benches 

GROUP D FURNITURE FOR 
HOUSECRAFT ROOMS approximate 
value £9 000. Comorises : Cookery Tab'es 
Bookshelves, Cupboards with Work Tops 
etc 

GROUP E—LIBRARY FURNITURE 
pproximate value £5.000 Comprises 
Double and Single Island Bookcases, Wall 
Bookcases. Library Tables. etc 

The Corporation reserves the right to 
divide the contract between several 
suppliers. Specification drawings. 
schedules and form Jar from the 
City Architect. P.O 8. Town Hall 
ee returnable by Sth FEBRUARY 


NESTON URBAN DISTRIC1 


COUNCIL 


fa) lt DWELLINGS. LEFPS-LANF 
(>) 6 DWELEINGS MELLOCK 
ESTATE 


PRIME COST ITEMS 


TENDERS are invited for the supply 
and delivery of the following 

(a) ROOF TILING 

(a) and (>) KITCHEN FITTINGS 

(a) and (>) SANTTARY FITTINGS 

fa) and (b) FIREPLACES 


Tender forms and snecifications may be | 


omained from the undersigned on 6th 
JANUARY. 1960. and completed Tenders 


must be forwarded to the undersigned in | 
the envelopes vrovided by not Ioter than | 


12 NOON on 20th JANUARY. 1960 


The Council does not bind itself to | 


accept the lowest or any Tender 
F. H. D. HARTMAN 
Clerk of the Council 
Town Hall 
Neston 
Wirral 
Cheshire 





THE BUILDER 


BOROUGH OF ILFORD. 


CONSTRUCTION OF PUBLIC 
CONVENIENCE, REDBRIDG: 
RECREATION GROUND 

TEND! are invited for the CON- 
STRUCTION OF A PUBLIC CON- 
VENIENCE at Redbridge Recreation 
Ground, Keswick Gardens, Ilford 

Applications in writing for the Form 
of Tender, Bills of Quantities and Draw- 
ines should be made to the Borough 
Engineer, Town Hall, Ilford, accompanied 
by a deposit of £2 2s. Od. which will 
be returned on receipt of a bona fide 
Tender (not subsequenily withdrawn) 
and all documents issuec 

Conditions of Contract may be 
inspected at the Borouch bkuxineer’s 
Office during normal working hours 

Tenders sealed in the envelope pro- 
vided, endorsed ** Tender for Public Con 
venience, Redbridge Recreation Ground,” 
with no mark of identification as to the 


| sender, must be delivered to the Town 


Clerk. town Hall, Uford, not later than 
4 p.m. on 26th JANUARY, 1960 

Priced Bills of Quantities must be 
returned at the same time as the Tender 


| in the special envelope provided 


The Corpamatics do not bind them 
se!ves to accept the lowest or any Tender 


Bonou JGH OF ILFORD. 


LTERATIONS TO FAIRLOP 
SECONDARY GIRLS’ SCHOO! 


TENDERS are invited for ALTERA- 
TION WORKS AT FAIRLOP SECON- 
DARY GIRLS’ SCHOOL Fencepiece- 


| road, Barkingside 


Applications in writing for the Form 
of Tender, Bills of Quantities and Draw- 


| ings should be made > Borough 


Engineer, Town Hall, » accom 
panied by a deposit of £2 2 which 
will be returned on receipt bona 
fide Tender (not subsequently with- 
drawn) and all documents issued 
Conditions of Contract may be 


inspected at the Borough Engineer's | 


office during normal working hours 
Tenders sealed in the envelope pro 
vided endorsed * Tender for Alterations 


to Fairlop Secondary Girls’ School,”” with | 


no mark of identification as to th 
sender, must be delivered to the Town 
Clerk. Town Hall, Ilford, not later than 
4 p.m. on 26th JANUARY 1960 

Priced Bills of Quantities must be 
returned at the same time as the Tender 
in the special envelope provided 

The Corporation do not bind them 
selves to accept the lowest or any 
Tender 


RBAN DISTRICT 


COUNCIL OF CHESHUNT 


ERECTION OF A PUBLIC HALL, 
WINDMILL-LANE, CHESHUNT 


Contractors who have had experience 


of erecting Public Buildings are invited | 


to apply for permission to TENDER for 
the above 

The Architect is Mr. Clifford Culpin 
O.B.E., F.R.LB.A., M.T.P.1., and the 
Quantity Surveyors are Messrs. Dearle 
and Henderson 

Bills of Quantities together with the 
basic drawings will be available for post- 


ing to the selected contractors on 20th | 
| JANUARY, 1960, Tenders are to be | 
| returned by 19h FEBRUARY, 1960, and 


the work scheduled to start on 21st 
MARCH, 1960. 

Contractors should list with their appli- 
cations similar work executed by them 
and give names and addresses of Arch 
tects to whom reference may be made 


Applications should be made to the 


undersigned by 12th JANUARY, 1960 
G. 8. NEWNHAM. 
Clerk of the Council 
Manor House 
Waltham Cross, 
Herts. 
ESSEX COURT OT 
4 OUARTER SESSIONS AND 
COUNTY COUNCIL OF ESSEX 


TWO POLICE HOU ISES HUTTON 
Contractors wishing to submit a FIRM 


PRICE TENDER for the ERECTION OF 
THE ABOVI estimated cost £4.650 


should forward their names, from which | 


a panel will be chosen and provided with 
Bills of Quantities 
Applications to reach the undersigned 
not later than 9th JANUARY 
H. CONOLLY. C.B.E.. F.R.1.B.A 
County Archiect 
County Hall 
Chelmsford 


(‘ity OF PORTSMOUTH 


TENDERS. based on Bi'l of Quantities, | 


are invited for the ERECTION OF 6 
FLATS. Kings-street 

Contractors desirous of tendering should 
apply for documents to the City Architect. 
1 Western-parade, Portsmouth, not later 
than 15th JANUARY. 1960. enclosing a 
deposit of £1. which will be refunded on 
receipt of a bona fide Tender or the return 
of all the documents within three days 

The Council do not bind themselves to 
accept the lowest or any Tender It is 
a condition of tendcring that the Con- 
tractor shall, at the date of his Tender. 
have in his employment not 'ess than one 
indentured apnrentice to cvery cight 


j craftsmen who were employed by him on | 


the previous Ist oe 
BLANCHARD 
Town Clerk 


By. RBAN DISTRI I 
CIL 


8 ONE-BEDROOM 
2-STOREY BLOCKS 


Bills of Quantitics and Form of 


delivered to the under 


)SHER U RBAN 


‘il t 

AND REC Rt ATION Al 
I Oo 

_ sinale- storey building 
> 

conatrected in bricks and b! >!0ck work 


refunded on receipt of a bona fide Tender 


REDERICK EDWARDS 
Clerk of the Council 


ALTERATIONS AND 


have a floor area of ¢ 
Applications should be 


should enclose particulars 


e for receint of Tenders will 


R. F 
Clerk of the County Council 
ALTERATIONS TO 
LA ORY 


CHRIST'S COLLEGE 


the Borough Engineer 
294-296 Regents Park-road, 


A deposit of £2 will be required which 
be 


Tenders must reach the 


January 1 1960 


CUMBERNAULD 
DEVELOPMENT 
CORPORATION 
MUIRHEAD 4 AND SEAFAR 5 
(HOUSING) DEVELOPMENT 


Contractors wishing to TE 
FHE ERECTION COMPLI 
TWO-STOREY HOUSES THREE 
STOREY HOUSES WITH GARAGES 
225 LOCK-UP GARAGES. TWO SUB- 
STATIONS AND SHOP including 
paving works, are invited to submit their 
names to the Chief Architect and Planning 
Officer, Cumbernauld Development Cor 
poration, Cumbernauld House, Cumber 
nauld by Glasgow not later than 
WEDNESDAY, 6th JANUARY, 1960 

Schedules will be available immediately 
thereafter 

The Corporation reserve the right to 
select the contractors to whom forms 
of tender will be issued 
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GOSPORT 
serie hen NEW COUNTY 
ANTS’ SCHOOI 


TENDERS are invited from suitabl 
firms for the ERECTION OF THIS 
SCHOOL, in_ traditional nstruction 
comprising SIX CLASSROOMS 
ASSEMBLY HALI KITCHEN etc 
and having a floor area of approximately 
9,500 sq. ft 

Applications for tender documents, with 
a deposit of two guineas. payable 
cheque to the County Treasurer 
be sent to the County Architect 
Castle, Winchester. by 15th JANU 
1960 The deposit will be refunded 
receipt of a bona fide tender or 
return of the contract documents 

Tender documents will be available 
shout 25th JANUARY and tenders are 
to be returned the ndersigned fo 
weeks later The County Council d 
not bind themselves to accept the lowest 
wy any tender 

G A. WHEATLEY 
Clerk of the County Council 


NANTWICH URBAN 


DISTRICT COUNCII 
TO BUILDING CONTRACTORS 
HOUSES FOR SALI 


The Council will shortly invite 
FIXED-PRICE TENDERS FOR 52 
HOUSES on the Whitehouse-lane site 
be followed by mn = additional 
HOUSFS AND BUNGALOWS, also 
16 HOUSES on the Marsh-lane site 

Builders interested should submit their 
names to Mr. E. H. Bailey. Engineer and 
Surveyor. Brookfield Hous Nantwich 
not later than I4th JANUARY 1960 
Documents will be issued as soon as 
ivailable after that date 

D TUDOR EVANS 
Clerk of the Council 
22nd December, 1959 


OROUGH O F 


PENZANCI 


PENDARVFS FLAT 
ST. CLARE STREET 


The Town Council will be inviting 
TENDERS shortly for the ERECTION 
AND CONSTRUCTION OF 70 FLATS 
at St. Clare-street, Penzance 

Contractors who wish to be included 
in the list of tenderers must notify 
Borough Surveyor in writing before 12 
noon on_the 29th JANUARY, 1960 

The Council do not bind themselves 
to include all or any of the applican's 
in their selected list 

E. O. WHEALE 

Town Clerk 
Municipal Buildings 

enzance 

31st December, 1959 


BOROUGH O FT 


HERTFORD 
SELE FARM ESTATE 


CONTR ACT FOR THE COMPLETION 
ROADS FOOTPATHS 
RDEN AND 
LANDSC APE WORK 


The Corporation proposes shortly 
invite TENDERS from a selected list 
of Contractors for the above works which 
consists of 

3.500 YDS. SUPER TARMACADAM 
TO ROADS 

2.725 YDS SUPER APPROXI- 
MATELY TARMACADAM TO FOOT 
PATHS 

1.375 YDS. RUN OF KERB AND 
CHANNEL 

As well as a large amount of GARDEN 
LANDSCAPE WORK 

Drawings showing details of the work 
have been prepared by the Corporation 
Architects. Messrs. Howes and Jackman 
F.F.RLBA 

Contractors who wish their names 
be considered are requested to com 
municate with the undersigned not later 
than the 12th JANUARY, 1960, stating 
the'r general capacity to undertake the 
wer 

The tenders are reouired to be sub 
mitted by the &th FEBRU sos 1960 

1 


TOWN C Li RK 
The Castle. 
Hertford 
Herts 
24th December, 1959 
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THE BUILDER 


PIPES in one basket.. 


Tough, rigid vinyl rainwater goods are so 
light in weight that transportation and 
installation time are cut to a minimum. But 
make no mistake — these light-to-carry gutters 
and down pipes do heavy duty service 

through years and years of wear. 

Slick and smooth, both inside and out, Marley 
Vinyl Rainwater Goods have no sharp edges 
to trap leaves or grit and cause clogging or 
stoppage. They will never abrade, rust, or 
corrode, and are unaffected by atmospheric 
conditions, even in coastal and industrial areas. 
Installation is simple and since Marley 

Vinyl Rainwater Goods never need painting, 
maintenance costs are cut to zero. Marley Vinyl 
Rainwater Goods are available from Builders’ 
Merchants throughout the United Kingdom. 
4, 44 and 5 inch gutters in 6 foot lengths 

and 2} inch down pipes in 6, 8 and 10 foot 
lengths available now. 3 inch down pipes 

will be available shortly. 


MARLEY 


VINYL rainwater goods 


MARLEY - SEVENOAKS - KENT 


Telephone Sevenoaks 55255 


London Showrooms: 251 Tottenham Court Road, W.1. 
WS 


G 
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Introducing the 
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the new water heater giving complete control 





The New Ascot De Luxe type G512 
represents the latest developments in water 
heater design and performance. Developed 
by Ascot for use as an instantaneous 
multipoint and single-point water heater, 
this Ascot De Luxe with its complete 
controls for gas and water is sure to be 
popular with the modern housewife. 

Here are some of its features: 


Temperature Selector 

A temperature selector controlling a temperature 
rise between 45°-100°F is incorporated, allowing 
the housewife to choose water at whatever 

heat she wants. 

Gas and Water Controls 

The Ascot De Luxe is fitted with a constant 
volume gas governor and a water governor. 
External controls include hot and cold taps 

and a rotary gas control. Gas and water cocks 
are an integral part of the heater lining. 

Ease of Fixing and Maintenance 

The De Luxe ensures easy fixing and main- 
tenance. The outer case and top and bottom pans 
are quickly detachable, and all working parts 

are readily accessible. The stainless steel 

Ascot ‘flat flame’ burner needs little attention. 
Versatility 

The De Luxe is designed to operate as either a 
single point heater with a 9” spout, or as a small 
multipoint heater. 

Performance 

The De Luxe is 23}” high, 10}” wide and 

8" deep and gives 30,000 B.t.u./hr. thermal 
output from an input of 40,000 B.t.u./hr. 
producing 0.§ g.p.m. raised 100°F, 

0.62§ g.p-m. raised 80 F, and 

pro rata. Pilot consumption 

is 250 B.t.u./hr. 

For full details of the 

Ascot De Luxe type G512 write to 

ASCOT GAS WATER HEATERS LIMITED, 255; NORTH CIRCULAR ROAD, NEASDEN, N.W.10 


A iatio Company 
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1D URHAM COUNTY EK AST RIDING OF JiAst SUSSEX COUNTY (COUNTY BOROUGH Of 
COUNCIL + YORKSHIRE COUNTY 4 COUN if SOUTHAMPTON 
COUNCIL - 
TENDERS invited Applications are. invited for the follow BOROU ay ARCHITEC 
pa H pe Farm, stockton, PROPOSED TENDERS are invited for the following | '"# appointments on the permancnt staff DEPARTMENT 
Ww DW 3 HOUS : — a « / Fi 
ST ANDARD POL ice HOL SES works RECTION OF AN ASSEMBLY . _ ENOINEL nina. "ASSIST ANTS Applications are invited for the f 
SINGLE HOUSE WITH OFFICE. — | H ALL. and KITCHEN’ tozether wth eee ee ee Grate | OD Gn ASSISTANT ARCH 
G JSE g a : ; = : A.P.T. Il] (£880-£1,065) i 10 AS / ; 
Nursery-lane, Felling CTION OI PS wee ge SAY ms _3 = Preference will be given to upplicants | TECT. Grade A.P.T. IV (£1,065 
ONI Quantities will tangle toot A og gth | Who. have passed Section B of the SENIOR ASSISTANT 
January and : 1 oe are due to be LH.V.t Examination or are otherwise TECT, Special Grade \£785-£1 
DUS! | . é parece wk = ead q BRUARY _ ~ cligible for an A.P.1 post by virrue - xperience in School major projects ar 
»plicat ‘ arthe ct X ¥ - i ‘ aers > j eme | advantage 
County Architect. South-street; Durham, | (0) ADDITIONAL PRACTICAL and | of PeTonminn c® of tke National Scher | cc). ARCHITECTURAL ASSISTANT 
not later than 13th JANUARY, 1960 CLOAKROOM ACCOMMODATION at MO eg. Pg Service for Local | crade A.P.T. 1 (6610-£765) 
‘ 4 Ww : gh School 1 ¢ 
J. K. HOPE be age ae ~ D ee << a Applications to the County Architect d) SENIOR QU oe ee SURVEYOR 
re of the County Council ad Tenis are Gn : received on | County Hall, Lewes, by 12th JANUARY SS S a atte i eneresins 
‘ RY “O60 960, 2 ce name Wesea a c ou s € 
Durham a * ~-- ~~ as a cane @ . aiving the names of two seferess qualifications and should state their hous 
A catio or contract xcuments o 


: ing needs and commencing salary 
TEWC ASTLE REGIONAI be made to the County Architect, County I OR OL GH oO | required 
HOSPITAL BC RD Hall Beverley accompanied by a depo GUILDFORD Application forms from the Borough 
\ IA on ed £2 - 0d Se — —— « Architect Civic Centre Southampton 
o e¢ made payable ) ne ounty J + } J , 18 
NEWCASTLE GENERAL HOSPITAL. | Treasurer : - Ws TMENT OF re\urnable by 16th JANUARY, 1960 
nm — oa No Tender will be cons'dered unless a . re RAL ASSISTANT 
n oar Proposes to extend the | received by the undersigned not later ‘ a . 
LINEAR ACCELERATOR BUILDING | than 4 p.m. on the Gate shown above, in Applications are invited for the above | & OU T WES 1 
the above Hospital The new building | a plain sealed envelope supplied and | 2PPo!niment at a sa lary in accordance METROPOLITAN REGIONAL 
will be of single-storey construction and | endorsed by the Council, and which shall | “ith Grade A.P.T. I (£610 to £765 per HOSPITAL BOARD 
will contain an approximate floor area of not bear any name or mark indicating the | “"24™) 
2,100 sq. ft A special treatment room sender Applicants should have had a good AD uions are invited for the post of 
which forms part of the Contract, will THOMAS STEPHENSON training in design and construction in (a) ASSISTANT ARCHITECT or (b) 
be constructed in mass concrete with an Clerk of the Council genera! architectural work and housing ARC TURAL ASSISTANT or (c) 
outer facing of brickwork The building Housing accommodation will be pro DRAUGHTSMAN on the permanent 
also contains ancil:ary accommodation to vided if required staff of the Board gencrally in accordance 
be constructed in 11 in. cavity wal's. and _ PUBLIC APPOINTMENTS Applications. together with names of with Whitley Council Conditions of 
all roof construction will be in precast two referees, must be sent to the Borough Service 
concrete units and in-situ. reinforced ——___———————_——. ——-- Engineer and Surveyor. Municipal Offices Applicants for post (a) must be Asso- 
concrete ~s 7 Guildford, by MONDAY lith JANU- ciate members of the Royal Institute of 
Tender documents will be ready f Borot GH Of FIELD ARY, 1960 British Architects and capable of pre- 
> to Contractors during January. 1960 HERBERT C. WELLER paring working and detailed drawings and 
is expected that it will be possible BOROUGH ENGINEER AND Town Clerk specifications and supervising work on 
> building operations to commence SURVEYOR’S DEPARTMENT “ individual projects; experience of hospital 
in nv? arch, 1960 ARTLEY WINTNEY | Planning and construction an advantace 
The project has been planned by and APPOINTMENT OF CLERK OF Rt RAL DISTRICT COUNC 4 F The commencing salary will be tixe' 
> be =e 1 ‘ar mes = = tion WORKS : rccording to age and experience within 
oO! J erional rchitect r a 2 _ . . the scale £730 x £2512) x L£RMQ) 
o INTMENT ¢ — ” 
Krighton, M.B.E A.R.LB.A plications are invited for the abov BL 7 ee qe: ( 4 £3515) x £40(1)-£1,055 p.a 
re ames 2ct = be ishing to tender for this Tt MIPOR ARY APPOINTMENT at _ . aR Applicants for post (b) must have 
wor are asked to submit the'r names to lary of £!5-£16 per week according to passed the Intermediate Examination of 
* - * . . , t SCCOr Girne Applications are invited for the appoint —_ . - 
Ceecsaie coun Taek a act ee aualifications and Nag tray ment of a BUILDING INSPECTOR in | (8€ R-LB.A. or equivalent examination 
1th ee . ate han Candidates should have had consider the Engineer and Survcyor’s Department commencing salary within the scale £545 
yo le nated ages 2. —— ee rble experience in the supervision of the within the Salary Scale A.P.T. 1 (£610 (at age 21) x £2013) x £2514) x £3002) 
ie tudes tat a ee c.. Reon ns ceamerenct tan 28 1s a - mae in yee 765) Applicants must be experienced | * rv M aan 0 ‘ : 
will not necessarily b nted ce Severs n ane r ali classes of general building work Applicants tor post ) must have had 
eee — yyy Mere < _ Tw a BetION bi e- preferably have had some experienc eulatie ; training, including one years’ 
Dy ontrac i u ri capable o technica experience in architectural 
‘ . a Local Authority The Council 
( O N I RA (¢ Ss. sage o— consider housing accommodation for drawing; salary £445 (at age 21) x £25(5) 
pplication forms, returnable by the selected applicant x £30(3)-£660 p.a 
The Hertfordshire County Counc’! 25th January, 1960. obtainable from H Applications, stating age. experience and All the scales quoted are under review 
invite applics ations for inclusion on their | P Peake, M.Sc.(Eng.) M.LC.E., | previous employers, should be made t and a London Weighting Allowance is 
ntrectors fer BUILDING and Borough Engineer and Surveyor Little | the engineer and Surveyor as soon 4s | Pavable in addition 
MAINTENANCE. WORKS. HEATING | Park-gerdens. Enfield Middlesex possibk and later than FRIDAY Application forms may be obtained 
and ELECTRICAL WORKS. FENCING CYRIL E. C. R. PLATTEN, LL.B he 15th JANUARY. 1969 ym the undersigned Fastbourne 
WORKS, etc. Tenders will normally b« - ween nowmn Clerk Signed H. C.K. BROADHURST terrace, London. W.2, anc t be com 
invited from u ‘r of firms on th Public Offices k of the Council pleted and returned by 12 UARY 
list but the County sail demiaiaie Sie Enfield E. G. BRAITHWAITE 


ht to 


f nr ender Mi se , 
ge e23 othe Te id . .-— e \ TARWIC KSHIRI Secretary 


COUNTY COUNCII 





List of ) 


the County 


Contr 


ford i “ pe a ],ONDON COUNTY IR MINISTRY Works 


COUNCH ARCHITECT'S DEPARTMENT <\ Designs Branch Require 


in LON 
for ‘nclusion on tt C o ly DON and Provinces, ARC HITEC TURAI 

< apy . APPOINTMENT OF CHIEF ‘ 
again 7 » ASSISTANTS th ad te traini 1 
BUILDING SURVEYORS with QUANTITY SURVEYOR with adequa raining on 


~—T — drawing office experience ON Build 
( YOUNTY BOROUGH OF | sound knowledge of construction work annt . ing) an advantage. Work includes site 
WALLASEY uired for structural surveys, schedules pplications §= arc invited ” th layouts, sketch plans, working drawing 
damage, « lations and condi- | appointment of CHIET Qt ANTETY and details for variety of technical and 
ERECTION © SPORTS PAVILION and preparation of estimates for St RV EY OR on Grade D (salary scale | domestic’ buildings in permanent and 
HOUSES. ETC repairs and alterations Up to £895 £1 20- ! ) semi-permanent construction Financial 
ie position unestablished but superannuable Applicants must be members of th assistance and time off given for recog 
TENDERS are invited. by the dates | Promotion prospects Apply Valuer, Royal Institution of Chartered Surveyors nised courses of study Promotion and 
mentioned below, fer the ERECTION of | L-C.C.. County Hall, S.E.1, for applica- | and have had experience in all branches | pension prospects Five-day week with 
the following build'nes tion form BS32 (2850.) of — surveyin including final 18 working days’ leave per year initially 
a) SPORTS PAVILION at Wallacre a accounts for large contracts Overseas tours for which special allowances 
Pecreation Ground and ONE pM PADDINGTON BOROL GH The successful applicant will be in granted. Salary in LONDON ranges from 
oO THREE HOUSES AND ONE J charge of the work of the quantity sur- £680 (age 25) to £900 p.a. for men: from 
DETACHED HOUSE on sites in ths veying section which undertakes the pre- £673 to £868 p.a. for women: somewhat 
immediate vicinity DRAUGHTSMAN (£640-£795) paration of bills of quantities in addi- | tower in PROVINCES Commencing 
Closing date 12th JANUARY eee. tion to the settlement of accounts for salary dependent on age, qualifications and 
(b) POLICE SUB- = ae Starting salary according to qualifica- | capital and maintenance works experience Applicants, who must be 
AID POST, LOS CHI tions and experience Suitab'e for Forms of application and conditions natural born British subjects, should 
SH°LTER_ AND PU BI Ic SHEL TE RS. probationer member, R.1.B.A Applica- | applicable to the appointment can be write to Air Ministry, W.G.c., Lacon 
Wallasey Beach tions should state age. experience, present obtained from Ff Davies, A.R.1.B.A House, Theobalds-road, London, W.C.1 
Closing date: 20th JANUARY. 1960 ard past appointments. names of two A.M.T.P.1., Deputy County Architect, or to any Employment Exchange (quoting 
Bills of Quantities and Forms of referees, and should reach me by tith | Shire Hall, Warwick Order No. Kings Cross 3744), gviing age. 
Tender for either or both contracts may JANUARY, 1960 (quoting A.444) I EDGAR STEPHENS details of training. qualifications, full par 
© obtained on application to the Borough W. H. BENTLEY Clerk of the Council ticulars of former posts held and copies 
Architect Town Hall Wallasey Town Clerk Shire Hall of any testimonials Candidates selected 
A. G. HARRISON Town Hall Warwick will normally be interviewed in London 

Town Clerk Paddington, W.2 January, 1960 and certain expenses reimbursed 





TO CONSTANT ACCURACY IN 

PROPORTIONING AND 

LOWEST CONCRETE 

PRODUCTION COSTS a ai oe ah 


Loader Shove! available for 7S, 10S, 12S and 14S 
models. Hiustrated literature and prices on request 





BLAW KNOX LIMITED Box No 113 
90/94 Brompton Road, London S.W.3. Telephone: KENsington 5151 





NISTRY OF AVIATION 
4 Requires TECHNICIAN at Farn- | 
borough to supervise a section of direct 
labour engaged on building and civil 
engineering. and to assist in the opcration 
of a planned maintenance scheme. Quaili- 
fications Recognised apprenticeship in 
building trade Wide experience buliding 
techniques in brick work, carpentry and 
joinery, sewuge and high quality reinforced 
concrete. Ability to act on own initiative 
essential, O.N.C., C. & G. Final Certifi- 
cates or equivalent Salary: £680 (age 
26)--£850 1a Application forms from 
Manager (P.E.2896), Ministry of Labour | 
Professional and Executive Register 
Atlantic House. Farringdon-street 
London, E.C.4 


Cou! TY BOROUGH OF 


BIRKENHEAD 
BOROUGH 


ARCHITECT'S 
DEPARTMENT 
wey are invited A the fol 
ASLISBED. POST 
wo CHIEF ASSISTANTS 
rf A.P.T. V «& 
iD ol af shiner! IPAL [ASSISTANTS 
IV 


towins 
‘AD 


,220-£ 


5-£1.2 

n ants for Rn chon A) saan be 
e. of the Royal Institute of British 
Architects and the officer appointed will 
be responsible for the work in the Edu 
cation Section or Housing and General 
Section Applicants for the posts B) 
must be qualified and have a good general 
experience in design and construction 
and capable of taking charge of large 
projects with the minimum of supervision 
Applicants for post Cc) must be qualified 
Civil or Structural Engineer experienced 
in design and detailing in steelwork and 
or reinforced concrete The posts offer 
interesting and responsible work in con 
rection with the Council's extensive pro- 
gramme of Schools and other majer 

schemes 

“a of application and further par 
ticulars obtainable from Borough Archi 
tect’s Department 3 Conway-street. Bir 
kenhead Closing date for applications 
'tth JANUARY. 1960 Relationship to 
Members and Senior Officers of the Coun 
cil must be disclosed 


BATTERSEA 


COUNCIL 


STRU € TU RAL ENGINE R 
T iv 


BOROUGH 


plica one are invited for the appoint 

mene of ESTIMATING | ASSISTANT 

HA P.T. Ul PB lets 065 per annum, plus 
London Weighting) 

Candidates should possess a sound 
knowledge of building construction and 
be experienced in the preparation of esti- 
mates for general building and mainten- 
ance works They must possess a Hianer 
National Certificate in Building (or 
equivalent) with a minimum of five years’ 
experience as an estimator 

Application forms from the Borough 
Engineer and Surveyor Town ial 
S.W.11 Closing date 20th JANUARY 


1960 
LONDON CoO. U MF. F 
COUNCII 


ARCHITECT’S DEPARTMENT 


NEW SECTION FOR NEW TOWN 
DEVELOPMENT 

A new section is being set up under 
John Craig. Oliver Cox and Gracme 
Shankland & prepare outline proposals 
for the L Cc. New Town 

PL ANNING ASSISTANTS with archi- 
tectural, engineering or economics back- 
ground Required for short term, origi- 
nal and interesting work Later oppor- 
tunities for careers for those interested 
Up to £1,135 in accordance with quali- 
fications and experience 

Application form, and particulars from 
Hubert Bennett. F 1.B . Architect 
to the Council, 124/59, County Hall, 
S.EA 2872.) 


BRITISH RAILWAYS. 


Applications are eee for the post 
of ASSISTANT ARCHITECT in the 
office of the Architect, Eastern Region 
British Railways at King’s Cross Sta- 
tion The office is engaged on a wide 
range of interesting buildings, and gives 
responsibility for design, administration 
and site supervision to those of ability 
Applicants should be qualified with some 
years’ practical experience Starting 
salary £833 p.a. Modern working condi- 
five-day week and substantial rail 
concessions 
in writing to the Chief Civil 
British Raiiways, Eastern 
Kine’s Cross Station. London, 


IR MINISTRY has 
4 vacancies in central London for 
LANDS Tr CHNICAL ASSISTANTS who 
are competent draughtsmen with some 
experience in field and/or property surveys 
Experience in Land/ Estate Agents or Sur 
veyor’s Office an advantage Starting 
salary according to age and experience 
on scale £402 10s. (at age 19) fo £772 
pa S-day week. Three weeks’ paid 
holiday Appointments non peusionable 
bit long term Promotion prospecis. 
Applications in writing from natural born 
British subjects only to Air Aiinistry. 
W.Gec. Lacon House, Theobalds-road 
London, W.C.1, stating age and previous 


Region, 
Nj 


| CHIEF ENGINEER'S 





employment (with dates) or aprly to 
any Employment Exchanec quoting | 
Order No. Kings Cross 2974 


THE BUILDER 


[,ONDON COUNTY 


COUNC IL 
DEPARTMENT 


BUILDING “SU RVEYORS and 
ASSISTANTS required for preparation 
of estimates and specifications and for 
supervision of works of maintenance and 
minor improvements at residential estab 
lishmenis Ability to prepare drawings 
an advantage 

Salaries up to £1,135 and £895 p.a 
according to qualifications and experience 
Pensionable positions 

Staff restaurant on premises. One 
Saturday only in every five worked 

Application form from Chief Enyvineer 
60/5), rear County Council, County 
Hall, S.I i 2847.) 


,ONDON Coun TF 


COUNC Il 

A few vacancies exist in the Housing 
Division for unqualified ARCHITEC- 
TURAL ASSISTANTS with office experi 
ence Preference to candidates proposing 
to qualify by evening study. Full pro- 
gramme offers valuable experience and 
opportunities for merit promotion. Start- 
ing salaries according to age and experi- 
ence 

Form and particulars from Hubert 
Bennett. F.R.1.B./ Architect to Coun 
cil, EK 121/59, County Hall, S.f 
2843.) 


J} RIM Ley AND 
CAMBERLEY URBAN 
DISTRICT COUNCIL 
CLERK OF WORKS (HOUSING) 
Applications are invited from suitably 
uvalitied persons for the above appoint 
nent which is temporary, but its duration 
d to be approximately § thre« 
Micants must have had con- 
derab'e experience in the supervision of 
housing consiruction, have a sound know 
ledge of all the trades in connection there 
with, including the measurement of all 
works on the site and the keeping of 
full records 
Ihe appointment will be subject to 
me month's notice on cither side and the 
salary will be £832 per annum 
Housing accommodation will be pro 
vided if required and reasonable removal 
expenses will be paid 
Applications, stating age. experience 
et together with names of two referees 
should be delivered to the Engineer and 
Surveyor, Municinal Buildings. Cambericy 
Surrey not later than first post on 
TUESDAY, 12th JANUARY. 1960 
K. S. HARVEY 
Clerk of the Council 


WORCESTER 


(‘ITY OF 


APPOINTMENT OF SENIOR 
QUANTITY SURVEYOR 


Applications are invited from qualified 
Quantity Surveyors for this appointment 
within A.P.T. Grade Ill (Salary £880- 
£1,065) 

Housing accommodation will be offered 
if required and a casual users’ car allow 
ance will also be available 

Assistance towards the cost of removal 
will be given 

Applications, with the names of two 
referees. are to be sent to the City 
Engineer and Surveyor, 22 Bridgec-strect 
Worcester, by iSth JANUARY. 1960 

BERTRAM WEBSTER 
Town Clerk 
Guildhall, 
Worcester. 


(ITY OF SHEFFIELD. 


Applications are invited for the follow- 
ing post on the staff of the Estates 
Surveyor, Mr. W. H. Rothwell, B.Sc 
F.R.LC.S. :— 

PROPERTY ASSISTANT, 
A.P.T. 1 (£610 to £765). 

Applicants should be experienced in the 
maintenance of urban properties of all 
classes, particularly of repairs. conversions 
and demolitions and/or should have 
passed the Intermediate R.1.C.S. (Building) 
or its equivatent. 

The post is superannuabie. 
N.J.C. conditions of 
medical examination 

Applications, with name, address. age 
qualifications, experience, previous and 
Present positions with dates and salaries 
umd the names and addresses of two 
referees, should reach the undersigned not 
later than 12th JANUARY. 1960 

JOHN HEYS 
Town Clerk. 


Grade 


subject to 
service and to 


Town Hall 
Sheffield, 1 


HAMPSHIRE COU NTY 
COUNCIL 


ARCHITECTURA! ASSISTANT 
A.P.T. Il (£765-£880) Required for pen 
sionable post in County Ar hitect’s 
Department Candidates niust hove 
Passed the Intermediate xa mnation 
the R.I.B.A. or exemption through a 
Recognised School of Architecture. and 
have had considerable office experience 
Assistance with removal and other 
expenses in approved cases 

Application forms, reiurnable ty 1! Ith 
JANUARY, from tie Clerk cf the 
County Council, The C.stle, Winchester 


January 1 1960 











Com, any Meetng 


J. GLIKSTEN & SON 
FURTHER INCREASE IN 
TRADING PROFIT 


The fifty-fourth annual general meeting of J. Gliksten and Son, 
Ltd., was held on December 30 in London, Mr. S. G. Gliksten 
(chairman and managing director) presiding 

The following are extracts from his circulated 
year ended June 30, 1959 

The Group Profits: It is with very great pleasure that I have to 
record a further increase in the Group's trading profit during the 
year, to achieve a figure in excess of £1,000,000 for the second 
time in the history of the Group. This result has not been brought 
about by an increase in selling prices but by an increase in sales 
and productivity during the year In fact, generally speaking, the 
profit margin per unit of sale was less than in the previous year 
as a result of the prices of the main commodities in which we dea 
being lower during the financial year 1958/59 than in 1957/58, and 
it is gratifying to be able to present to you better results and yet 
at the same time to have conformed to the Government's policy 
of keeping prices as low as possible 

The Revenue from Trading amounts to £1,076,230 
£960,654 last year After deducting Directors’ 
Interest Provision for Bad Debts and Depreciation together 
amounting to £247,658, there remains a net profit before taxation 
ef £828,572, an increase of £145,618 or 21.3 ner cent. over last 
year 

After the deduction of the tax charge there remains a Net Profit 
of £508,294 compared with £297,002 last year, and your Directors are 
recommending a total dividend of 274 per cent. on the Ordinary 
stock. now increased from £600,000 to £900,000 by reason of the 
capitalisation issue made at this time last year 


address for the 


compared with 
Remuneration 


Bu lding and Plant Programme 
With the commencement of the current financial vear w have 
embarked on a fairly substantial programme of capital expenditure 
the main items of which are 


United Kingdom 
Additions to Kilns—Stratford 
Erection of new offices 
Extension to door factory 
Extensions tc timber storage cheds Hull 


canteen Stratford and London 


Ghana 
Phase II Electrification 
Overhead loading out 
Office extension 
New Bungalows 


British Honduras 

Reconstruction and deve!onment of Pine sawmills—Mango Creek 

I am confident that the developments referred to above can be 
financed from our resources without the necessity of increasing 
Bank or other facilities available to us 

General Survey : During the year under review the Government took 
steps to ease the credit restrictions which had particularly affected the 
house building and furniture trades, and as a result there has been a 
considerable increase in the demands from these trades for the 
products we market, aithough the effect of this was not apparent 
until the second half of our financial year 

Once again I am able to record an =increase in _ total 
Group turnover, which showed an appreciable improvement on 
the previous year It is our intention to increase our production 
of doors to enable us to satisfy the demand which arises as a result 
of the present activity in the building trade To keep ourselves 
in the forefront we have developed two new doors which are creating 
a very great interest in building trade circles. These are the Silk- 
stone door, which is a primed and filled door ready to be hung 
by the builder and requiring only one finishing coat, and the Mark 
12 veneered door which has a beautiful West African Cedar or 
Oak surface and is an asset to any home 

We are extending our storage sheds at Hull. In recent years we 
have developed our sales organisation operating from Hul! and now 
have sales offices in that area covering the whole of the merchanting 
side of our business. Results from this area are giving every 
satisfaction 

An important feature of our organisation is our sales and marketing 
divisions and am pleased to record the progress which these 
divisions have made in the past few vears Considerable thought 
and effort have been put into improving our sales technique, and 
backed up by efficient distribution and servicing departments, there is 
no reason why they should not go on from strength to strength 
I am particularly interested in the progress of our sales divisions 
as for many years it was my privilege to hold the position of 
Sales Director of the Group, and I consider that good customer 
relationship is one of the major assets that any business can possess 


Dwinasi sawmill 
cranes—Dwinasi 
Dwinasi 
Dwinasi and Forest areas 


Export Sales 


In my address last year I referred to the formation of Gliksten 
Export Sales Ltd., and it gives me very great pleasure to 
report the success of this company It is a vital necessity for the 
producing units overseas to have a well-balanced sales organisation 
understanding their problems in order that production can be allowed 
to achieve its target without any restriction on movement of the 
goods produced, and due to the success of the export sales company 
this objective has been achieved. 

Export sales of the Group now amount to about 12 per cent. of the 
total turnover and I know stockholders will be pleased to learn 
of the diversification of our business achieved by these efforts 

During the period following the close of the Accounts turnover has 
again increased and the results continue to be satisfactory 

The report and accounts were adopted. 











January 1 1960 
ROUGH 


B RUGBY. 


ARCHIT ECTUR ab 


OF 


ASSISTANT 
Applications are invited for the above 
appointment in the 
Department Salary within 
Grade £785-£1,070 
Commencing salary will 
qualifications and experience. 
accommodation will be 
required 

The appointment 
factory medical examination, the Local 
Government Superannuation Acts and 
termination by one month’s notice 
Further particulars and form of applica- 
tion may be obtained from the Borough 
Surveyor, Burford House, Rugby, to 
whom completed applications must 
sent not later than 8th JANUARY. 


1960 
T. L. DUFFY. 
Town Clerk. 


(COUNTY BOROUGH OF 


CROYDON 


the Special 


depend on 
Housing 
available if 


is subject to satis- 


ARCHITECTURAL 
Applications are invited for this pen- 
sionable appoinmient in the Corpora 
tion’s general architectural work 
includes a variety of interesting projects 
Commencing salary according to experi 
ence between £630 and £795 p.a., of 
with R.1I.B.A Intermediate between 
and £910 p.a., both progressing to £1,100 
p.a. with final qualification 
Further particulars and  applicatich 
forms from the Borough Engineer, Town 
Hall Croydon Closing date 14th 
JANUARY 1960 
f TABERNER 
Town Clerk 
ETROPOLITAN 
\ BOROUGH OF SHOREDITCH 
Applications are invited for the appoint 
ment of CHIE ASSISTANT ARCHI 
TECT Salary on Char scale, Grade A 
commencing at 1,340-£50 to 
maximum of £ Scale under review 
by J.N.C. for Chief Officers.) Subject to 
medical examination Council's Super 
annuation Scheme and Conditions of Ser 
vice 
Candidates must be 
and have had wide 
and construction 
Applications to Borough Architect 
Town Hall, Old-street E.€ stating 
age, training and experience and giving 
the names of three referees by 
JANI ARY 1960 


A RC HITECTU RAL 


ANT required by the War Depart- 
ment in the Devizes area. Salary assessed 
according to age, qualifications and experi- 
ence in the range £739 (at age 28) to £850 
per annum Please apply stating age, 
qualifications and experience, to C.R.E 
North Wilts., Prince Maurice Barracks, 
Devizes, Wilts 


(COUNTY | BOROU GH OF 


BOROU oa a HITECT’S 
*ARTMENT 


ASSISTANT 


. 390 


suitably qualified 
experience in design 


(a) ee ARCHITECT, Special 
Grade, £78 70. 

b) ARCHITEC TURAI 
Grade Il, £765-£880 

©) ARC BITECTURAL | 
A.P.T. Grade I, £610-£76 

d) JUNIOR ARC HITEC TURAL 
DEAU GHTSMAN, General Division, 
£210-£465 

ie) QUANBITY SURVE Y ING 
TANT, Grade 1, £610-£76 

«f) JUNIOR QUANTITY SURVE YING 
ASSISTANT, General Division, £210- 
£465 


The above appointments 
manent and superannuable 
passing a medical examination 
minable by one calendar 
on either side 

Applicants for 
and for ‘b) should have 
Intermediate R.1.B.A 

Applications, together with the names 
and addresses of two referees, to reach 
me by FRIDAY. 8th JANUARY. 1960 

P. D. WADSWORTH. 
Town Clerk 


ASSISTANT 
ASSISTANT 


ASSIS 


will be per- 
subject to 

and ter 
month's notice 


passed 


The Council House, 
udley, 

Worcestershire 
7th | December, 


CENTRAL El EC TRIC ITY 
GENERATING BOARD. 
Assistant 
MAINTENANCE ENGINEER 


Required at the CENT 
TRICITY RESEARCH 
TORIES, LEATHERHEAD, 
to assist in organising the general 
tenance 
tory buildings and grounds, 
erection of light structures 
should preferably have a recognised quali- 
fication in building, quantity surveying. or 
civil engineering. but sound practical 
experience in similar work will be essen- 
tial 

Salary within the scale £850-£1.025 p.a 

Applications, stating age. qualifications 
experience, present position and salary, to 
the Personnel Officer, 24-30 Holborn 
London, E.C.1 by 18th JANUARY 
Envelopes should be marked “ Confiden- 
tial Ref. BUI/ 484 


_1959 


and in the 


Borough Surveyor’s | 


which | 


£785 | 


present 


23rd | 


- ASSIST- | 





| flats, 
a) should be A.R.1.B.A | 
the 


| experience. 


and minor modifications of labora- | 


Candidates | 
| sion and 


THE BUILDER 


yworc ESTERSHIRE/ (COUNTY BOROUGH OF 


COUNTY COUNCIL. EAST HAM. 
HOUSING DEPARTMENT 


APPOINTMENT OF ARCHITECTURAL 
ASSISTANT. 


Applications are invited for the post 
of ARCHITECTURAL ASSISTANT. | 
Grade A.P.T. III (£880-£1.065) or Special 
Grade ‘(£785-£1,070) according to quali- | 
fications and experience. The County | 
Council may be able to assist with hous- 
ing accommodation. 

Application forms and further particu- 
lars should be obtained from L. C. | 
Lomas, F.R.1.B.A County Architect. 
14 Castle-street, Worcester, not _ later 
than 8th JANUARY, 1960. J.173 


A RCHITECTS AND BUILD. 


ING SURVEYORS. 


Vacancies in Architect’s Department 
London County Council, for ARCHI. 
TECTS OR wy Pa vag ey 
experienced in surveying sting bu | ~ e 
ings, preparing sketch schemes, working te. HESHIRE 
drawings and specifications and super 
vising works in progress, for the complete | 
internal replanning and modernisation of HEADQU on TI RS AND 
the older _—— af Council flats (jobs up | OFFIC ‘ CHESTI 


Aqutantions are invited. Salary Grade 
A.P.T. 1 (£610 x £30 (4) x £35 (1)—£765) 
plus London Weighting. 

Applicants should have passed 
Intermediate Examination of the 1 
and experienced in preparation of 
working drawings and details for con- 
struction of new dwellings. conversion of 
| existing propertics and drawing office 
| routine 

Further details and 
(returnable by 13th JANUARY, 
from the Town Clerk, Town Hall 
Ham : 


the 


1960) 
East 


COUNTY 
ARCHITECT’S DEPARTMENT 


DISTRICT 
ER 


| to £50,000) 


A should have initiative. a real Applications 
interest in this type of work and the | me, 
ability to act on their own judgment 
since the maximum opportunity will be | are available 
afforded for each to carry his own job ARCHITEC 
through from survey to completion A.P.T. HU, 
Salaries ranging from £700-£1,135. Pro- | £880 p.< 

motion by merit. oat NIOR i erm TURAL 

Application form from Hubert NTS >: oy £610 x 
Bennett, F.R.I.B.A., the Architect to the | £35(1)-£765 
Council (EK/LO07/59), County Ha “I DG AR 
S.E.1 (2399.) 


BOROUGH OF HESTON 


AND ISLEWORTH. 


ENGINEER AND SURVEYOR’S 
DEPARTMENT. 


APPOINTME NT OF ASSISTANT 
BUI -DING 3 INSPECTOR. 


on forms obtainable 
are invited for the following 
ments. Five-day week 


from 
appoint 
Canteen facilities 


TURAI 
£765 x 


ASSISTANTS 
£2511) and £33) 


ASSIST 
£3014) and 


rABE RNER, A.R.I.B.A 
County Architect 
County Hall, 


hester 
22.12.5959 


BBW VALE URBAN 
DISTRICT COUNCIL. 
APPOINTMENT OF TEMPORARY 
ASSISTANT ARCHITECT. 

} enchenapeesinat 
invited for the above GRADE A.P.T. IV 
accordance with —_— 
Grade I of the A.P.T. Division of the An ARCHITECT (Degree, 
National Scale, viz. £610-£765 per annum | A.R.1.B.A.) is required to 
plus appropriate London “ weighting ” but enthusiastic, young group in the 
according to age. A car allowance of | Architect’s Department, working on the 
£130 per annum will be paid, at the | new Civic Centre at Ebbw Vale. The 
pleasure of the Council, if the successful | project includes Municipal Offices with 
applicant provides a motor car for regular | Council Chamber and a covered Swim- 
use in carrying out his duties. ming Pool for immediate construction 
Candidates must have a good knowledge | with a large Public Halli to follow. Other 
of practical building construction in all | interesting Schemes include a small 
branches and the administration of buiid- | Public Hall, Community Centre and an 
ing byclaws and associated regulations extensive Housing Programme 
They must also be competent to under- The salary will be in accordance with 
take the inspection of petrol storage | Grade A.P.T. IV, the appointment being 
installations. subject to one month’s notice on either 
Possession of the Building Inspector’s | Side. and the passing of a medical 
Certificate of the Institution of Municipal | ©*#™!nation . : 
Engineers or equivalent qualification will Ebbw Vale is in close proximity to 
be considered an advantage. the beautiful Usk Valley and Beacon 
The appointment is a permanent one | National Park 
and is subject gencrally to the Scheme The Council 
of Conditions of Service of the National | Accommodation 
Joint Council for Local Authorities’ Forms ‘ , 
Administrative, Professional, Technical | fom the undersigned. and applications 
and Clerical Services are to reach him not later than 16th 
The Council is unable to assist with | JANU ARY. 1960 
housing accommodation. HOWARD J. WILLIAMS 
Applications on forms erk of the Council 
the Borough Engineer and Surveyor, 88 Ebbw Vale Urban District Council, 
Lampton-road Hounslow must be Council Offices 
returned to him not later than NOON on Ebbw Vale, 
lith JANUARY, 1960 appropriately Mon 


endorsed Roar OF 


Applications are 
post at a_ salary in 
Diploma or 
join a small 


will provide 
if required 
of application may be obtained 


Housing 


available from 





D. MATHIESON. ILFORD. 
own Clerk 
Town Hall 


Hounslow, Middlesex. 


HOUSING MANAGEMENT 
(a) SENIOR | ASSISTANT ARCHI 


DEPARTMENT 
LONDON COUNTY COUNCIL. TECT. Grade A.P.T. IV _ (£1.065-£1.220) 
- | ASSISTANT ARCHITECT, Grade 
ASSISTANTS Required | TT/1ll (£765-£1.065) 
positions in Works | ») ARCHITECTURAI 
Division. Up to £895 according to ex- | Grade A.P.T. I (£610-£765) 
perience and qualifications j The commencing salaries will be 
() MAINTENANCE SURVEYORS within the scales, according 
experienced in maintenance of houses and | tions and experience 
estimating for repairs, preparation | payable in addition 
dilapidation schedules and reports. Candidates for appointment (a) must 
Gi) BONUS SURVEYORS for measur- | be Associate Members of the R.IB.A 
ing and operating incentive scheme for | and have suitable experience im the 
bonus payments on maintenance work, | development of Council housing, mulrti- 
mainly painting and decorating Storey flats, schools and other public 
(ii) SURVEYORS for measuring and | buildings 
operation of incentive scheme for bonus Candidates for appointment 
payments for all trades On new construc- have passed the Intermediate 
tion and large-scale modernisation and | tion of the R.I.B.A 
conversions Appointments 
(iv) ASSISTANT | able, subject to 
preparation of materials | Service and to 
from drawings specifications for | examination 
ordering purposes. | 
Apply personally (Room 121 
Block) or "phone WAT 5000, Ext 
for further information, or write giving | MODATION 
age, full details of qualifications and Forms of application obtainable from 
and position applied for, to | the Borough Engineer, Town Hall. Ilford 
Director of Housing (Ref. G./38), County should be returned by 18th JANUARY 
1960 


Hall, S.E.1. (2605.) 
[,OND 


BOROUGH ENGINEER'S 
DEPARTMENT 


ARCHITEC TURAI STAFF 


TECHNICAL 
for pensionable ASSISTANT 
fixed 
to qualifica- 
London Weighting 


(b) should 
Examina- 
or equivalent 
permanent, superannu- 
National Conditions of 
satisfactory medical 


SURVEYORS for 
schedules of 
and 
1S PREPARED TO 
NECESSARY. THE 
HOUSING ACCOM 


South | P 
6902. | PROVISION OF 


BUILDINGS SL SURVEYORS. 


ARCHITECT’S DEPARTMENT L.C.C 
has vacancies in Building Regulation Divi- | 
District Surveyor’s Service for 


ON COUNTY 


COUNCIL 


ARCHITECTURAL ASSISTANT Re 
quired in Historic Buildings Section of 
work in connection with applications | Architect's Department for work on 
under London Building Acts and byclaws. | applications and notices under Section 
District wg Offices are located in| 30. Town and Country Planning Act. 
Metropolitan oughs gnd work involves 194 Knowledge of I7th-18th century 
negotiations Le developers and super-| architecture and experience in_ town and 
vision of works in progress. country planning desirable. Up to £895 

Up to £1,135. commencing according| according to experience and qualifications 
to qualifications and experience. Appli- Particulars and application form, return- 
cation form and particulars from Hubert| able by 16th JANUARY. 1960, from 
Bennett. F.R.I.B.A.. Architect to > Council. | Archtiect /(EK/120/59), County Hall, 
EK/111/59, County Hall, S$ E1 (2628.)| S.E.1 2830.) 


- 


application form | 





of unconventional forms of const 


| Surveyors and 





SURVEYING 

Grade Ill. Required 
by Air Ministry in the Provinces. Duties 
include abstracting and billing site 
Measurement and preparation of estimates 
Comencing salary according to age, 
qualifications and experience Salary 
ranges from £680 at age 26 rising to 
£850 Candidates must hold ON. 
Building or Builders’ Quantities) or 
equivalent and have good experience 
under Quantity Surveyor or Building 
Contractor Knowledge W.D. Schedule 
an advantage Promotion and pension 
prospects S-day week 3 weeks’ 3 days’ 
leave @ year initially. Appointments carry 
liability for service anywhere U.K. or 
overseas Applicants normally should be 
natural born British subjects Write 
Stating age, qualifications and previous 
appointments including type of work 
done, to Manager (P.E. 105), Professional 
and Executive Register, Ministry of 
Labour Atlantic House, Farringdon- 
Street, F No original testimonials 
should be sent. Only applicants selected 
for interview will be advised 


GTR j 


Various vacancies for ~ ENGINEERS = 
Architect's rr] = Up 


£1,135, and with 
ENGINEERING 


(QUAN rITvy 


ASSISTANTS, 


UCTURAL 


E NGINE ERS 


fa) STRUC TURAL 
DIVISION .—Extensive 
cludes multi-storey flats, 


idin 
ENGINEERIN 
DIVISION.—To deal with apesenions 4 
respect of special structures under Part IV 
of the London Building Act, (A) 
1939, and the constructional byclaws. 
interesting work involving ae 
ruction. 
(c) DISTRICT SURVEYOR'S SER- 
VICE.—Work mainly outside involving 
negotiations with architects, engineers and 
supervision of works in 
prceress. : P 
Application form and particulars from 
Hubert Bennett, F.R.1.B.A., Architect to 
EK/112/59, County Hall, $.£.1 


AFFORDSHIRE 
COUNTY COUNCIL 
COUNTY ARCHITECT'S 
DEPARTMENT 
APPOINTMENT OF 
QUANTITY SURVEYORS 
Applications 


QUANTITY 
A.P.T. IV 


ST 


invited for 

SU IRVE YORS, Grade 
(£1,065 rising to £1,220 per 
annum) Applicants must be Associates 
of the Royal Institute of Chartered Sur- 
veyors (Quantities), and be thoroughly 
experienced in the preparation and 
management of contracts and contract 
settlements, pricing and agreeing final 
accounts 

A vacancy also exists for Quantity Sur- 
veyors, Grade A.P.T. Il (£765-£880 per 
annum) Candidates enous have passed 
the Intermediate Examination 

have had some ye ah experience 

The Department has a large programme 
of capital works for all Committees of 
the County Council, and suitable candi- 
dates may he placed on the “ Essential 
Car Users" List.’ 

The Committee are 
the provision of 
candidates 


prepared to consider 
housing to martried 
in special circumstances 
Forms of Application, which may be 
obtaingd from the County Architect 
Geese Hall. Lichfield-road, Stafford, must 
returned not later than 22nd 


JANUARY 
H. EVANS, 


Clerk of the County Council 


21.12.59 
Ww ARwic KSHIRE 
COUNTY COUNC 
ARCHITEC T's DEPARTMENT 

Applications are invited for 
lowing APPOINTMENTS 

1 SENIOR ASSISTANT 
TECTS, Grade A.P.T Iil-1V 
£1,220). 


Applicants must be members of the 
Royal Institute of British Architects and 
be competent designers with a good know- 
ledge of modern methods of construction. 

2 ASSISTANT. ARCHITEC ES Special 
Grade (2£785-£1 

Applicants po dig ‘have 
and I! of the R.1.B.A. final or special 
examinations or their equivalent at 
of the recognised schools of architectvre 
The successful applicants will work in 
teams on large projects but opportunity 
will be given to men with enthusissm and 
ability to design and carry out smatier 
projects under a Group Architect 

3 ASSISTANT HEATING ENGI- 
NI ERS, Grade A.P.T, Til (£880-£1,065) 

Applicants should have had some years 
in the design of heating and hot and 
cold water supplies 

The commencing salary can be within 
the grade according to ability and experi- 
ence. 

Application forms and other conditions 
applicable to the appointments can be 
obtained from E. Davies, A.R.1.B.A., 
A.M.T.P Deputy County Architect, 
Shire Hall, Warwick 

L. EDG 


the fol- 


ARCHI- 
(£880- 


passed Parts I 


jAR STEPHENS. 
Clerk of the Council. 
Shire Hall. 
Warwick 





WARWICKSHIRE 
COUNTY COUNCIL 


ARCHITECT'S DEPARTMENT 


Applications are invited for the follow 
ing appointments 

Lae) 
Grade (£790-£1,07 

2) ASSISTANT. QUANTITY SUR 
VLYOR, A.P.T. Il (£765-£880) 

(3) QUANTITY SURVEYING ASSIST 
ANT, A.P.T. 1 (£610-£765) 

The quantity surveying section 
with all types of building work 
section teams are responsible 
stages from the preparation 
to the settlement of the final accounts 

Applicants for (1) should be chartered 
surveyors The commencing salary for 
each post can be within the grade accord 
ing to ability and experience 

Forms of application and other condi 
tions applicable to the appointment can 
he obtained from IAVIES 
A.R.1.B.A., Deputy Architect 
Shire Hall, Warwick 

I EDGAR STEPHENS 

Clerk of the Council 


deals 
and the 
for all 
of estimates 


County 


Shire Hall 
Warwick 


A RCHITEC 
4 ASSISTANT 

THAMES 
Enginecr's 


TURAL 
Required by NORTH 
GAS BOARD in its Chief 

Department Westminster 


Applicants 
and capable 


should be suitably qualified 
of preparing working draw 
ings and specifications and supervising 
the work on contracts Experience in 
des gn and planning of industrial buildings 
would be an advantage 

Starting salary. depending on age 
qualifications, will be within the 
£850-£1 000 per annum in A.P.1 
8 to 10 


and 
range of 
Grades 


The successful candidate will be required | 


to join a contributory pension 

Appl cations, stating age 
and experience. should be sent to the 
controler, North Thames Gas 
30 Kensington Church-strect, London 
W.8. within ten days of the appearance 
of this advertisement, quoting reference 
TB/791 


S! 


scheme 
qualifications 
Staff 
Board 


'TINGBOURNE AND 


MILTON URBAN DISTRICT 
NCIL 


APPOINTMENT OF 
CLE ERK OF WORKS 


Applications are invited for the appoint 
ment of CLERK OF WORKS in con- 
nection with the development of the 
Council's Housing Estates 

The appointment will be in accordance 
with the Scheme of Conditions of Service 
on Grade A.P.T commencing salary 
£610 per annum rising by increments to 
a maximum of £765 

Housing accommodation will 
vided if required 

Applicants should possess 
qualifications and have had suitable ex 
perience and training in building con 
struction including, preferably. experience 
in a similar post 

Applications, giving full particulars of 
qualifications and experience together with 
the names of two persons to whom 
reference may be made, should be received 
by the undersigned not later than MON 
DAY lith JANUARY 1960 

Canvassing will disqualify 

] 


be pro 


appropriate 


ALLEN 
Clerk of the Council 
Council Offices, 
76 High-street 
Sittingbourne 


21st December, 1959 


(ity OF SHEFFIELD 


CITY ARCHITECT'S DEPARTMENT 
APPOINTMENT OF SENIOR 
ASSISTANT QUANTITY SURVEYOR 
GRADE A.P.T. Ill (£880-£1,065) 
are invited from 
persons for 


Applications 
priately qualified 
appointment on the Staff of 
Architect, Mr Womerslicy 

A Chartered Quantity Surveyor is in 
charge of the Quantity Surveyor’s Section 
and the appointment in the first instance 
is specifically for the Quantity Surveyor's 
post-tender duties in connection with the 
contract for the erection of 513 dwellings, 
etc. (value £1,380.000). at the Woodside 
Redevelopment Area comprising 13 
15 storey Point Blocks, 4 storey 
of Flats, ctc The 
should have a thorough knowledge of the 
preparation of Bills of Quantities. Con 
tract Procedure, agreement of site 
measurements and negotiation of prices 
for variations with the Contractor’s Sur 
veyor These duties will continue up to 

including the final setlement and it 
is expected they will cover a period of 
3 years after which the person appointed 
will take up duties within the Quantity 
Surveyor’s Section proper 

Applications, stating age. education and 
training. qualifications, experience, present 
and past appointments 


appro 
the above 
the City 


Blocks 


two referees, should reach me by 14th 
JANUARY, 1960 
JOHN_ HEYS 
Town Clerk 
Town Hall, 
Sheffield. 1 


18th December, 1959 


QUANTITY su RVEYOR, Special | 


and | 


person appointed | 


(with dates and 
salaries) and the names and addresses of | 


THE BUILDER 


(ity OF COVENTRY. 


DEPARTME NT OF ARC HITECTURI 
AND PLANNING 

(QU ANTITY SURVE YING DIVISION) 
QUANTITY SURVEYORS experienced 
Special Grade (£785-£1,070) 
Appointment may be made. according 
to experience, within the Grade 
Permanent and pensionable subject 
satisfactory medical history 

Housing accommodation in approved 
circumstances Removal expenses loan 
Details and application forms from 
City Architect and Planning Officer 
Council House, Coventry, returnable by 
16th JANUARY 


A ok ay eS S 
+ BUILDING SURVEYORS 
LANDSCAPE ARCHITECTS 
QUANTITY SURVEYORS 


and 

ASSISTANTS 

construction and mainten 
ance of parks and playing fields, sports 
buildings. restaurants, service buildings 
etc Salaries up to £1.135 for anoplicants 
with avvronvr.ate orofessiona! qualifications 
or £895 for assistants (preferably inter 
standard) Starting point according to 
qualifications and experience Also 
opportunities for juniors. Apply to Chief 
Officer Parks Department I 
County Council. County Hall. London 
§$.F.1 (WATerloo 5000 ext 8076) 
(2727.) 


Boro 


Required for 


OF 
COOMBE 


ROROUGH F NGINI eR AND 
SURVEYOR’S DEPARTMENT 


JGH MALDEN 


AND 


Applications ere invited fe 

(a) SENTOR ASSISTANT 
SURVEYOR “ Snecial ” Grade £78 
£1.070 olus London “ Weighting.” Anppli 
arts must be Chartered Surveyors (Build 
ing Section) and be exnerienced in 
Bui'ding Maintenance and Surveys. Valua 
t'ons own Planning and Building 
Inspections 

(b) TOWN e ANNING 
A.P.T 1 765-£880, 
* Weighting.” Applicants 
had good general 
Planning. the preparation of 
servation Orders and the control of 
development under the Town and Country 
Planning Act. 1947 Preference will be 
given to annlicants possessing an inter 
mediate Town Planning qualification 

Applications, on forms to be 
from John Anse. A.M.LC.F 
Engineer and Survevor. to he returned 
not later than Ist FEBRUARY. 1960 
HAROLD F. BARRETT 

Town Clerk 


a 
BUILDING 


ASSISTANT 
plus London 
should have 
exncrience in Town 


Tree Pr 


Borough 


Munic ipal Offices 
Ma'den, 
Surrey 


("Ty 


CITY 


OF SHEFFIELD 
ARCHITEC T’S DEPARTMENT 


the under 
permanent 
Mr. J. I 
Dist. TP 


are invited for 
mentioned vacancies on the 
staff of the City Architect, 
Womersiey F.RIBA 
M.T.PT 
(a) SENIOR ASSISTANT 
TECT (Education and General) 
A.P.T. TV (£1.065-£1,220) 
(b) ASSISTANT ARCHITECTS 
Grade S.C. (£785-£1.070) 
fc) ARCHTTECTURAI ASSIS- 
TANTS, Grade A.P.1 il (£7 
£RRO) 
for work on an 


Applications 


ARCHI 
Grade 


expanding and interesting 
programme comnrisine larve and impor- 
tant civic buildings included in the re- 
building of large wreas «im =6uthe~—s city 
centre colleges. schools, libraries. art 
vallery old people’s and children’s 
homes, bus garaves fire and police 
Stations, health certres and clinics 
(d) CLERK OF WORKS (Housing) 
Grade A.P.T. I-11 (£610-£8%0) 
The duties attaching to th's post 
the supervision of contracts for the erec- 
tion of Houses. maisonettes and multi- 
storey flats including the construction 
of roads and sewers Candidates should 
have a thorouvh knowledee of building 
construction preferably including modern 
reinforced concrete practice and a wide 
experience of the building trade 
Commencing salaries within the 
grades according to qualifications 
experience 
Applications stating 
for, present and past 
full particulars of 
experience 
and 
sent to 
18th 


are 


above 
and 


aee, post applied 

appointments, and 

qualifications and 

accompanied by the names 

addresses of two referees. should be 

the undersiened by MONDAY 
1960 


JANUARY, 
JOHN HEYS 
Town Clerk 
Town Hall, 
Sheffield. 1 
22nd December, 


(Ty AND COUNTY OF 


NORWICH 


1959 


CITY ARCHITECT’S DEPARTMENT 
ASSISTANT QUANTITY SURVEYOR 
required on permanent staff Salary 
A.P IT (£610 to £765) 
Application forms. obtainable from the 
City Architect, City Hall, Norwich, NOR 
OLA, must be returned by $ p.m 
TUESDAY, 1!2th JANUARY. 1960 


ondon | 


obtained | 





later than TUESDAY, 
| 1960 


BOROUGF OF 


(COUNTY 
SI 


Applications are invited for the 
appointment of JUNIOR TOWN PLAN- 
NING ASSISTANT, A.P.T. Grade I in 
the Borough Engineer's Department. 

The appointment will be subject to the 
Local Government Superannuation Acts 
Medical Examination and" N.J.C. Service 
Conditions and will be terminable by 
one month’s notice 

Applications stating age, 
present and past appointments 
details of experience and giving 
names of two referees must be 
warded to the undersigned not later 
MONDAY 17th JANUARY, 1960 

Applicants must reveal relationship to 
any member or senior official of the 
Council 

Canvassing disqualify 

M. WARD. M.1.Mun.E., M.T.P.I 
Borough Engineer and Planning Officer 
Town Hall 
St. Helens 


((0oU TY BOROUGH 
WALLASEY 
APPOINTM! NT OF 


OREMAN 


qualifications 
and 
the 
for- 
than 


will 


OF 
GENERAL 


are invited, by the tlth 
1960. for the position of 
FOREMAN in connection 
with the building of 31 Houses, Flats 
and Bungalows by the Council under the 
lirection of the Borough Architect All 
applications to be addressed to the 
Boroueh Architect. stating salary required 
and full particulars of experience 
\ 


G. HARRISON 


Town Clerk 
TOLVERHAMPTON 
HOSPITAL GROUP 
WORKS ASSISTANT required in office 
of Group Building Supervisor Duties 
include assisting in preparation of 
specifications drawings and estimates 
Post offers all-round experience in build- 
ing work and applicants should possess 

building experience 

Starting salary Age 21. £415; 
26 or over, £525 x £25(4)-£625 
superannuable Apply. giving 
experience and names of two 
to the Group Secretary, Royal 
Wolverhampton 


| OROU 
BRENTFORD 
Applications are 
APPOINTMENT of 
BL rena St sgh papi te 
salary Grade A.P £765 

p.a. plus London Weighting allow 


Applications 
JANUARY. 
GENERAL 


aeec 

Post 
age 

referees 
Hospita! 


GH O | 
AND CHISWICK 
invited for the 


JUNIOR ASSISTANT 

TECT, salary Grade A.P.T. 1—£610-£765 

plus London Weighting allowance Some 

experience in an Architect’s office is 
reouired 

Applications to the 

and Surveyor, Town Hall. 

by 18th JANUARY. 11960 

W. F. J. CHURCH, 
Town Clerk 


ARCHI 


Borough ag 7 
Chiswick, W 


Town Hall, 
Chiswick. W.4 
22nd December, 1959 
OROUGH OF 


GREEN 


WOOD 


CLERK OF WORKS 


Applications are invited 
of CLERK OF 
Establishment) in 
Council's Housing 
salary in accordance 
I (£610-€765) plus the 
Allowance 

Applicants should be 
men in the Building 
have had experience of 
houses and flats by 
Authorities 

The appointment is subject to the pro 
visions of the Local Government Super- 
annuation Acts and to medical examina 
tion 

Applications, stating 
and experience must 
than 23rd JANU 


for the post 
WORKS (Temporary 
connection with the 
Proeramme. at a 
with A.P.T. Grade 
London Weighting 


trained crafts- 
Trade, and must 
the erection of 
contractors for Local 


age, qualifications 
reach me not late: 
ARY. 1960 
3. W. PLATER 
Town Clerk 
Town Hall 
Wood Green, 
N22 


29th 


ROYAL 


December. 


COUNTY 
BERKSHIRE 
SISTANT ARCHITECT— 
SPECIAL GRADE (£780-£1.070) 


1959 


OF 


should ~ have had g00d 
architectural training and be experienced 
in pianning, design and construction, 
and should be Associates of the R.I.B.A 
Council have a number of staff 
houses and flats. some of which become 
available from time to time. and assist- 
ance is given with removal expense 
Application forms and further particu- 
lars can be obtained from 
J. T. CASTLE, A.R.L.B.A., A.M.T.P.I 
County Architect, 


Candidates 


to. whom they should be returned not 


12th JANUARY 





| cants must have served an 


January 1 1960 


BOROUGH 


PHAMPTON 


(COUN ry OF 


SOU 
BOROUGH ARCHITECT'S 
JEPARTMENT 
BUILDING INSPEC TOR'S SECTION 
Applications are invited for 
manent post of TECHNICAL 
TANT at a salary in a 
A.P.T Grade Il (£ 
Applicants must be conversant with Im 
provement Grant procedure and have had 
wide experience in xenera!l building con 
struction; service with a local authority 
andthe possession of a recognised 
qualification by examination an advan- 
tage Applicants should State their 
housing needs and commencing salary 
required Applications on forms obiain 
able from the Borough Architect, Civic 
Centre, Southampton, returnable by 18th 
JANUARY, 1960 
Amended Advertisement. 
Ciy AND COUNTY 


NORWICH 


ENGINEER'S: 


the per 

ASSIS 
cordance with 
65-£880 p.a.) 


O! 


CITY DEPARTMENT 


Applications are invited for the follow 
ing permanent appointment 
BUILDING MANAGER, Scale *¢ 
£1,385-£1,620 
Applicants must have had consi 
experience in the building industry and 
be capable of administering and super 
vising the erection of new buildings 
houses and = multi flats, together 
with the maintenance ui = Counc 
properties including buildings 
houses, homes. clinics 
Ihe person appointe 
of tendering in competitio or all 
of new building work and 
ability to direct and ontro 
so involved, together with the 
of sub-contractors He must be 
of preparing details of labour 
materials, et for estima purposes 
have a knowledge of the apr 
bonus systems to all types of 
rood) «knowledge of ost ontrol 
modern site organisation is essent 
Some experience of joinery workshor 
organisation is desirable 
The section at present emn!ovs 
mately men on maintenance 
men on 
appointed granted 
an essential user car allowance (10 h.p.) 
ind housine accommo mav be con 
sidered in approved circumstances 
Canvassing directly or indirectly will 
be a_ disqualification Relationship to 
members of the Council or their staff 
must be declared in the application 
Applications statine ave. qualifix 
and experience. present and previous posi 
tions, giving salaries and dates, together 
with the names and addresses of two 
referees must be sent to the City 
Eneineer, City Hall, Norwich. Norfolk 
NOR OIA, by 16th JANUARY, 1960 


(COUNTY BOROUGH Ol 


OLDHAM 


ferable 
storey 


apabk 
types 
possess the 
the labour 
supervision 


approx! 


eneral 


ations 


BOROUGH ENGINEER AND 
SURVEYOR’'S DEPARTMENT 
APPOINTMENT OF 
ARCHITECTURAIT 


SENIOR 
ASSISTANI 
Applications are invited from qualified 
persons for the above appointment which 
involves the desien and carryine out of 
architectural works of major importance 
in the town. and the successful candidate 
will be offered a salary in the upper 
limits of the Special Classes Grade (£785 
£1.070), im accordance with exper ence 

The National Conditions of Service 
and Local Government Superannuation 
Acts will apply and the appointment will 
be subject to a Satisfactory medical 
examination 

Housing 
required 

Applications endorsed “Senior Archi- 
tectural Assistant.” tovether with the 
names of two referees. should reach me 
not later than TUESDAY, the 19th 
JANUARY, 1960 

A. I 
Boroueh Engineer 
75 Union-street, 
Oldham 


‘ 1% 
QHEF FIELD 


HOSPITAI 


accommodation is available if 


HOBSON 
and Surveyor 


REGIONAI 
BOARD 
CLERK OF WORKS 

Applications are invited for the above 
APPOINTMENT with responsibility for 
supervision of capital works at hospitals 
in the Nottingham area involving build 
ing, reinforced concrete and similar work 
The appointment is temporary but is 
likely to be for at least two years. Appli 
ypprenticeship 
in one of the recognised building trades 
and have had experience as a Clerk of 
Works on large schemes Salary at 
Present under review) will be in the range 
of £11 5s. Od. to £15 15s. Od. per week 
according to oualifications and experience 
Travelling expenses between contracts are 
payable and the ownership of a car 
would be an advantage 

Applications. stating age. qualifications 
and giving full details of experience and 
projects supervised, inclhding costs 
together with the names of three referees 
should reach the Secretary to the Board. 
Fulwood House, Old Fulwood-road. Shef- 
field, 10, not later than llth JANUARY. 
1960 





January 1 1960 


(COUNTY BOROUGH OF 


SWANSEA 
— GH ARCHITEC 
DEPARTMENT 


rs 


Applications 
lowing posts 
(a) SENIOR 
TECT, Salary 
(£1,065-£1,*%20) 
Applicants must be Associates of the 
R.I.B.A. and must have had consider- 
able experience in the design and super- 
vision of the crection of public buildings 
(b) SENIOR ASSISTANT QUAN- 
TITY SURVEYOR Salary Grade 
A.P.T. IV~ (£1,065-£1,220) 
Applicants must be Associates of 
1.C.S. (quantities) and have had con- 
siderable experience in taking-off quan- 
tities for large contracts and in the super- 
vision of technical staff 
The commencing salary of 
will be within the grade 
ability and experience 
Candidates must be under 45 years of 
age unless in Local Government Service 
The appointment will be subject to 
the provisions of the Local Government 
Superannuation Acts and may be termin- 
ated by one month’s notice on either 
side The successful applicant will be 
required to pass a medical cxamination 
Forms of Application may be obtained 
from the Borough Architect, The Guild- 
hall, Swansea. to whom they must 
returned rot tater than PRIDAY 
JANUARY, 1960 
Canvassing disqualifies 
a 


are invited for the fo 
ASSISTANT ARCHI- 


Grade AP.T IV 


the 


both posts 
according to 


POWEN 
Town Clerk 
Guildhall, 
Swansea 
24th December 


BLETCHLEY 


DISTRICT 


1959 


URBAN 


COUNCII 


APPOINTMENT 
ARCHITECTURAL 


OF CHIEF 
ASSISTANT 


The Council is engaged on a 
scheme of development under the 
Development Act, 1952, which will pro 
vide a wide variety of Architectural work 
which is expected to extend over the 
five to seven years 
Factories. Shops and ancillary work 

Applications, preferably 
who have passed the Final Examination 
of the R.1.B.A, and who have had a wide 
exper‘ence of similar work, are invited 
for the above appointment, which will be 
n accerdence with the N.J.C. for Local 
Authorities’ Administrative, Professional 
Technical and Clerical Services Scale of 
Salaries A.P.T. Grade IV ‘£1.065-£1.220 
per annum). and Scheme of Conditions of 
Service. and to one month's notice on 
either side 

Housing accommodation will be pro 
vided, and if the successful candidate uses 
his own car in connection with the duties 
an allowance will be made on the Casual 
User Scale for a car not exceeding ‘1,014 
C8. 

Applications, giving details of age. 
qualifications, experience, present and past 
appointments, with the names and 
addresses of two persons to whom refer- 
ence may be made. should reach the 
indersigned by woe on MONDAY 
llth JANUARY. 1 

J. F SMITHIF. M.1.Mun.F 

Engineer and Surveyor 
Council Offices. 

Bletchley 

Buckingh*mshire 
28th December, 


large 


consisting of Housing 


1959 


W ORSLEY URBAN 
DISTRICT 


COUNCIL 


ENGINEER AND SURVEYOR’S 
DEPARTMENT 


APPOINTMENT OF HOUSING 
REPAIRS SUPERINTENDENT 


Applications are invited for 
APPOINTMENT at salary within 
A.P.T. Grade IT ‘£880-£1.065 p.a.) 

The duties include the organisation of 
labour ‘all trades), transport and materials 
for repair work generally and the erec- 
tion of various small bu'idings which 
may from time to time be required. The 
Council has at present over 5.000 dwell 
ings to maintain and this number will 
increase to over 7,000 

Applicants must have a sound know 
ledge of bu'lding work and considerable 
experience in the organisation and con- 
trol of workmen and be competent to 
prepare reports on any remedial work 
required to buildings 

It is desirable that applicants should 
hold appropriate certificates for Bu'iding 
Construction of the City and Guilds or 
other recognised body 

Housing accommodation will 
vided if required 

he successful applicant must pass a 
med'cal examination for admission to the 
Council’s Superannuation Scheme 

Applications, together with the names 
of three referees, giving full details of 
training, experience and previous and pre- 
sent employment should be received by 
the undersigned not later than 
JANUARY. 1960 

ROBERT E. HUBAND. 
Clerk and Solicitor 
Town Hall, 


Walkden. 
Manchester 


the above 


be pro 


| 
| 





THE BUILDER 


OUGH 
PORTADOWN 


B OR 


ARCHITECTURAL ASSISTANCE 


Applications are invited for the follow- 
ing POSTS in the Department of the 
Borough Architect and Planning Officer 

(a) SENIOR ARCHITECTURAI 
ASSISTANT, in salary Grade II] ‘a 
£880-£990 per num 

ib) JUNIOR 
ASSISTANT, in salary Grade I «b) 
£765 per annum 

Preference will be given to those with 
adequate practical experience who have 
also passed the whole or part of the 
R.1.B.A or exempting Final and Inter 
mediate examinations respectively. Those 
appointed will be required to participat 
in a contributory superannuation scheme 


‘ARCHITECTURAL 
£670- 


| which allows for the reciprocal transfer of 


| benefits in 


| new public 


| candidates 


Town | 
next | 


from persons 





| FEBRUARY. 





other local government 
schemes 
This is an expanding town in 
Armagh. Northern Ireland. and 
will at first be for extensive housing and 
redevelopment projects later for other 
buildings; previous enquiries 
if desired to the Planning 
Smith A.R.1B.A 
Tavanagh House, Thomas- 


County 
duties 


can be made 
Officer > 
A.M.T.P.1., 
Street) 

Preference will be given to ex-Service 
possessing the required auali- 
fications, provided that the Council is 
satisfied that candidates can. or within a 
reasonable time will be able to, fill the 
positions efficiently 

Applications by 
giving full details 
and experience to date with copy of a 
recent testimonial ind names and 
addresses of two references and indicat 
ing which post applied for. to the wnder 
signed in envelope endorsed “ Senior 
Junior Architectural Assistant.” 

The Council wil! assist in finding hous 
ing accommodation for the successful 
applicants 


23rd JANI 
of age 


1960 


ARY 


GEORGE McGOWAN 
Town Clerk 
Town Hall 
Portadown 


28th December, (1959 


BOROUGH OF ENFIELD 


BOROUGH ENGINFFR AND 
SURVEYOR’S DEPARTMENT 


OF DISTRICT 
INSPECTOR 


APPOINTMENT 
BUILDING 


AMENDED ADVERTISEMENT 


Applications are invited for the above 
APPOINTMENT at a Salary in accor 
dance with A.P.T. II of the 
Scheme of Conditions of Service ‘£765 
£880 per annum) with the additional 
appropriate London Weighting The 
commencing salary will 


qualifications and experience 
Housing accommodation will 
vided 
Candidates must be experienced in 
classes of building work and possess 
Build'ng Inspectors’ Certificate of 
— of Municipal Engineers 
“Essential User” car allowance 
is cayeiiie 
Saturday mornings are free of duty 
Application forms obtainable from 
H. D. Peake. M.Sc.‘Eng.). M.1C.E.. 
Borough Engineer and Survevor. 7 Little 
Park-gardens, Enfield. Middlesex, are to 
be returned to the undersigned, by 
1960 
E. C. R. PLATTEN 
Town Clerk 


be pro 


all 
the 


CYRII 
Public 


Enfie 
M _ 


22nd December 


LL.B 
 pataaa 


19*9 


SILDON DEVELOP 
MENT CORPORATION 


ESTATES DEPARTMENT 


Applications are invited from persons 
with the appropriate ouslifications 


experience for the established and super 


annuable post of BUILDING SURVEYOR | 


on the staff of the Chief Estates Officer 
within the salary range £!,527-£1.755 per 
annum 

The person appointed will be reauired 
to take charge of an expanding Building 
Maintenance Section and must have con- 
siderable experience of all aspects of 
building and maintenance work 

Duties include the repair and main 
tenance of some 8,509 dwellings, increas 
ing at the rate of about 1.250 dwellings 
per annum, both by direct labour and 
contract, together with certain other 
work in respect of factories, shops. offices 
depots, etc.: the general organisation 
and administration of the Section an 
the control and supervision of a direct 
labour staff at present comprising 70 
men 

Housing accommodation will be made 
available in approved circumstances. 

Applications stating present appointmen* 
age. experience and oualifications. 
together with the names of two referees 
must reach the General Manager. Besil 
don a Corporation. Gifford 
How Rasildon. Essex, not later than 
18th nT ANUARY. 1960 


qualifications | 


National | 


be fixed at a/| 
po'nt within the Scale commensurate with | 


| of a Sree. 
the | k 

|cC. & G. 
| the 


Ist | 


and | 





BRITISH RAILWAYS 


Applications are invited for 
of ARCHITECTURAL ASSISTANT in 
the office of the Architect, Eastern Region 
British Railways at King’s Cross Station 

Applicants should have previous experi 
ence in an Architect's office and should 

a recognised course of study 

to obtaining architectura! 

qualifications The work of the office 
provides opportunities to extend experi 
ence in design and construction of a 
variety of interesting buildings 

Modern working conditions; 
week ; rail travel concessions 
accordance with age 
experience 

Apply in writing to the 
Civil Engineer's 
Railways, King’s 
N.1. 


the post 


five-day 
Salary in 
qualifications and 


Architect, 
Department 
Cross Station, 


Chief 
British 
London 


(COUNTY BOROUGH OF 


BLACKPOOL 


Applications by Sth JANUARY 
1960) are invited for the appointment of 
BUILDING INSPECTOR A.P.T Il 
£765-£880 per annum) 

Forms and particulars 
Borough Surveyor 
B.Sc.), P.O. Box 17, 
Blackpool 


obtainable from 
Arthur Hamilton 
Municipal Offices 


PLEASE NOTE THE LATEST 
DATE FOR ACCEPTING 
ADVERTISEMENTS IN THIS 
SECTION IS 120’clock NOON, 
TUESDAY, PRIOR TO ISSUE 

















OVERSEAS 
PUBLIC 
APPOINTMENTS 


[ NSPECTOR OF WORKS 


(BUILDINGS) Required by NIGERIA 


NORTHERN REGION MINISTRY OF 
WORKS on contract for 

24 months in first instance 
ing to experience in scale (including 
Inducement Pay and interim award) £867 
rising to £1,487 a year. Gratuity at rate 
£100-£150 a year Clothing allowance 
£45. Free passages for officer and wife 
Assistance towards children’s passages and 
grant up to £288 annually Liberal leave 
on full salary. Candidates must 
served an apprenticeship to a building 


Salary accord 


| trade, had supervisory experience in the 


erection of large buildings, had control 
and have an intimate 
sile organisation 
gt - an advantage. Write 
Crown Agents, 4 Millbank. 
London, S.W.1. State age, name in block 
letters, full qualifications and experience 
and quote M2B/50857/BH. 


Gov 


A 





ERNMENT 


HONG KONG 
BUILDING SURVEYORS 
PUBLIC WORKS DEPARTMENT 


POST A To 
Plans submitted by 
ensure compliance 
Ordinance 

POST B. Maintenance of and altera- 
tions and additions to Government build 
ings. including preparation of drawings 
and estimates and the general supervision 
of works. 

Pensionable or contract gratuity appoint 
ments Salary £1,245 to £2.178 plus cost 
of living allowance Rented quarters 
Free passages 

Candidates must 
ing) with at least 
after qualifying. 

rite to Director of 
Colonial Office, 
full names, 
ence, 


OF 


examine 
private 
with 


and approve 
architects to 
the Buildings 


be A.R.L.C.S 
one 


(Build 
year’s experience 


Roguhnas 
London, S.W.1, giving 
age. qualifications and experi- 
quoting BCD 112 51/02/D28. 


tour of 12 to} 


have | 


[ NDUSTRIAL INSTRUCTOR | 


(PAINTING AND DECORATING) 
Required by NORTHERN RHODESIA 
GOVERNMENT AFRICAN EDUCA 
TION DEPARTMENT on agreement for 
one tour of 24-36 months in first instance 
with Prospect of admission to permanent 
and Salary 
according to age. qualifications and ex- 
in scale (including interim 
£913 rising to £1,323 a year 
Free passages. ral 
salary. Candidates, 24-35. must possess 
Final C. & G. or equivalent. Experience 





perience 
increase) 


State 
name in block letters, full ‘euetihestians 
and experience and quote M2B/50841/BH 


leave on full | 


| 








LAGOS 
EXECUTIVE 
DEVELOPMENT 
BOARD 


Architect 
Appointment 


Applications are invited for the 
under-mentioned appointment and 
the attention of interested persons is 
drawn to the fact that a review of 
salaries is at present being considered 
An interim cost of living award of 
10% on basic salary has already 
been given to Officers in receipt of 
salaries within the grade mentioned 
in this advertisement. It is hoped 
that a final award will shortly be 
nade and whilst this information 
and the value of the ultimate award 
is not available at the time of adver- 
tising, it is expected that an announce- 
ment will have been made before 
interviews are undertaken in London 


1 Architect (Grade 6) (including 10°, 
interim C.O.L.A.) 


Annual salary according to ex- 
perience and qualifications with- 
in the grade £1,320 rising, 
subject to satisfactory service, 
by annual increments of £55 
to £1,540, together with £300 
per year inducement allowance 
for expatriate officers. 


Duties: 


The officer will be required to 
undertake the design and super- 
vision of large building projects 
in connection with new develop- 
ment schemes, including a wide 
variety of residential, commer- 
cial and community proposals. 


Qualifications: 


Candidates must be A.R.1.B.A. 
with a minimum of two years’ 
professional experience. 


The appointment will be on con- 
tract for tours of approximately 18 
months renewable by mutual agree- 
ment and the secondment of the 
officer by his present employer in the 
United Kingdom will be favourably 
considered. Leave will be granted 
at the end of each tour on the basis 
of one week for each comp 
month of residential service. 
Board will provide basically furn- 
ished housing accommodation at a 
low rental. The officer appointed 
will be required to pare Fon oy 10% 
of his basic salary to the Board’s 
Provident Fund and to this the 
Board will themselves add 15%. 
Free first-class passages are provided 
for the officer together with his wife 
and children, and facilities exist for 
children to visit parents during 
school holidays. Special children’s 
allowances are, in addition, payable 
at the rate of £75 a year whilst the 
children are maintained in England. 
Full details of conditions of service 
and application forms for the above 
appointment may be obtained from 
the Commissioner for Nigeria, 
Nigeria House, 9, Northumberland 
Avefue, London, W.C.2 (envelopes 
to be clearly marked ‘Attention of 
L.E.D.B. Representative’). Applica- 
tions are to be completed in duplicate 
and despatched as follows :— 


1 copy to the undersigned by air 
mail, 


1 copy to Nigeria House (ad- 
dress as above). 


The closing date for the receipt of 
applications is 23rd January, 1960. 


W. Henderson, 
hief Executive Officer. 
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GUIDE TO BUYING AND SPECIFICATION 








for in situ concrete radiation shields 
graded 


BARYTES IRON SHOT 
UNITED CHEMICALS (LONDON) LTD. 
147, Victoria Street, S.W.1. 

Tel.: TATe Gallery 9121 








ASBESTOS CEMENT 


ROOFINGS 


(London) Ltd. 
All types Asbestos Cement Decking 
a 


3-4, Hardwid e Street, London, S.E.1 
: HOPwood 2491/2 








Asbestemes 


EXPANDITE LIMITED 
Ghase Reac, London H.W.10, Tel: ELGar 4321 (10 lines) 











Telephone: 
RIVERSIDE 


rX; s) H rVG a E 6052 (5 lines) 


co-.To 


BROADWAY CHAMBERS, 
HAMMERSMITH, LONDON, W.6 


PARAMOUNT 
ASPHALTE LTD. 
For ROOFS, DAMPCOURSES 


and Coloured Asphalte Floors 
149 Kennington Park Rd. S.E.11 Tel. : RELiance 2373, 219! 














Name & address only 5/-; extra words 3d. 
Bold Type, 7/-; extra words 6d. 
Telephone Number 6d. extra 
DISPLAY RATE 30/- AN INCH 














H.V.SMITH & CO.LTD 


ASPHALT 


ROOFING 
TANKING 


FLOORIN 
WALKDEN HOUSE, MELTON STREET, N.W.1. 








SALTER, EDWARDS 


& CO. LTD. 


ASPHALTERS 


LONDON, W.9 


Phone: 
LAD. 1039 








POULTON & SON LTD. 


Boiler Setting Engineers and Chimney Builders 


READING 
MAKERS OF “CURVILINEAR” & “ADJUSTABLE” 
Boller Blocks and all Classes of Fire-Clay Goods 
"Phone: Reading 81754 ‘Grams: Poulton, heading 











ACOUSTIC PANELS 
Bowaters Sales Co., Ltd. 


AGGREGATES (HEAVY) 
United Chemicals (London), Ltd. 


ALUMINIUM CORRUGATED SHEETS 
Chalfont Clasps, Ltd. 

ALUMINIUM PRODUCTS 
NORTHERN ALUMINIUM COMPANY. 
The British Aluminium Co., Ltd. 


ALUMINIUM ROLLER SHUTTERS 
J. TAYLOR (SYSTON), LTD., Janus Works, 
Albert Street, Syston, Leicester. Tel. Nos.: 
Syston 2133, and Manchester, Ringway 3996. 


ANTI-CONDENSATION SHEETS 


JABLO Plastics Industries, Ltd., Mill Lane, 
Waddon, Croydon, Surrey. 


ANTI-FREEZERS 
BRITISH BITUMEN EMULSIONS LTD.., 
Manufacturers of Kyljack, Dundee Road, Trad- 
ing Estate, Slough, Bucks. Tel.: Slough 
21261/6. 
Deeside, Saltney, Nr. Chester. Tel.: 
23128, 
91a, Lower Ashley Road, Bristol, 2.  Tel.: 
Bristol 51380. 
B.B.E. (SCOTLAND) LTD., 20, Maukinfauld 
Road, Glasgow, E.2. Tel.: Bridgeton 2791. 
Sealocrete Products, Ltd. Tretol, Lid 


ARTIFICIAL STONE MANUFACTURERS 
MALCOLM MACLEOD & CO., LTD., GLEN 
ROAD, WALTHAMSTOW, LONDON, E.17. 
TELEPHONE: COPPERMILL 1147-8 
ENFIELD STONE CO., LTD., GREEN 
STREET, BRIMSDOWN, ENFIELD, MIDDX. 
TEL.: HOWARD 2618. 


ASBESTOS CEMENT PRODUCTS 


HARRISON & CO. (BUILDERS’ MER- 
CHANTS), LTD., LEYTONSTONE, LONDON, 
E.11. (LEY. 5851.) Corrugated and Flat Sheets, 
Rainwater and Flue Goods. (Supplied and fixed, 
or supplied only.) 
HINE LIMITED, 
LONDON, S.W.4. 
Asbestos Cement 

ings (London), Ltd. 


ASPHALT 

METROPOLITAN ASPHALTE CO., LTD 
The, Boreham Wood, Herts. Tel.: Elstree 1152/ 
RUSSELL Asphalte Co., Lid., The, 14-16, Bath 
Road, Eastbourne. Tel.: Eastbourne 4148. 
ASPHALTIC (LONDON), LIMITED, 206, 
UPPER STREET, LONDON, N.1. TEL.: 
CANONBURY 5550, 

THE IMPROVED ASPHALTE CO., LTD., 
45/51, NEPTUNE STREET, S.E.16. TELE- 

BERMONDSEY 4080. 
Repeqrens Asphalte Co., Permanite Ltd. 
Lt 


Ad. Pitchmastic & Asphalte, 
Excel Asphalte Co., Ltd. eeaanetine Co 
General Asphalte Co. 


Chester 


BEDFORD ROAD, 


Expandite, Ltd. 


Ltd. am. & Cy . Leta 
Oddi Asphalte. Smith, H & Co., 
Partmount Asphalte, Ltd 

Ltd. Southern Asphalte, Ltd 

ASPHALT PAVIORS 

Wm. SALTER, Edwards & Co., Ltd., Hormead 
Wharf, Hormead Rd., Harrow Rd., London, 
wes 


General Asphalte Co., Neuchatel Asphalte Co.. 
Ltd Ltd 


Metropolitan Asphalte 
Co., Ltd. 
BARROW MAKERS 
Acrow (Engineers), Ltd. Cayless Bros 
Randow Milliman, Ltd. Stephens & Carter, Ltd. 


BATHS 
Clark, Hunt & Co., Ltd. Nicholls & Clarke, Ltd. 


BITUMEN SHEETING 


Field & Palmer, Ltd. Permanite, Ltd 
McNeill, F., & Co., Ltd. Ruberoid Co., Ltd 


BITUMINOUS SOLUTION MAKERS, Etc. 
EXPANDITE LTD., Chase Road, London, 
N.W.10. 

“ Cuirass * British Bye- Permanite, Ltd. 
Products, Ltd. Ruberoid Co., Lid. 
Dussek Bitumen & Taro- Sealocrete Products, Ltd. 
leum, Ltd. Tretol, Lid. 

Maxwell, Andrew. 


BLOCKS (ROPE) 


CHARLES af tg Beste SOBRAON 
WORKS, STRATFORD, 


MODERN TECHNIQUE 
DEMANDS 


sROADs 


Pakbrik 


BRICK HANDLING 
EQUIPMENT 
BROADS MANUFA ACTURING cO., LTD 








‘ei. : 
au RICHARDSON CHIMNEYS 





BUILDERS OF 


BRITAIN’S LARGEST BRICK CHIMNEY 
450 ft. High x 20 ft. Internal Diam. at top. 


P. C. Richardson & Co. (Middlesbrough) Ltd 
52-58 Fletcher Street, Middlesbrough 
Telephone 45904/5 








35a LOWER ADDISCOMBE RAD. 
CROYDON, SURREY 
"Phone : ADDiscombe 1113-4 
"Grams. : ‘“‘Chimneys, Croydon” 


EST. 
191s 





TALL CHIMNEYS 
& BOILER SETTINGS 
THE CHIMNEY CONSTRUCTION CO. LTD. 
STOURBRIDGE, WORCS 
Members Of Association Of Boiler Setters, 
Chimney & Furnace Constructors. Phone 5623 








NICOLL, DAWSON 
& HUMPHRIES LTD 


Sestrees Contractors 








ease note change of address: 
en <, SOUTHERN — 
Mm LE DB 


EN 
Phone: ADVance \at” 











For ail Joints ia Concrete Structures and Waterproofing, 
consult 


EXPANDITE LIMITED 
Chase Road, London, H.W.10. Tel: 4321 ELGar (10 lines) 
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BOILER SETTERS 
Poulton & Son, Lid. 
Nu-Way Heating Plants, Ltd. 


BRICK HANDLING EQUIPMENT 


Broads Manufacturing Co 


BRICKS 
Accrington Brick & Tile Midhurst Whites, Lid 
Co Sussex & Dorking United 


Mastwoods Sales, Ltd. Brick Co., ctd. 


BRICKS (FACING) 


Walley, T. E., Ltd 


BRICKWORK REINFORCEMENT 
“ Brickforce ” B.R.C. Expanded Metal Co., 
Engineering Co., Ltd. 
Johnson's Fo a 
ing Co., 


BUILDERS & CONTRACTORS 
MULLEN & LUMSDEN, LTD. (See displayed 
advertisement.) MULLEN & LUMSDEN 
MAINTENANCE, LTD., 5, COPTIC STREET, 
W.C.1. (Telephone: MUSeum 3705.) 
Batty & Smith, Lid Higgs & Hill 
Demolition and Con- Laing, J.. & Son, Ltd 
struction Co., Ltd, Lovell, Y. J.. & Son 
The Ltd 
Falkus Bros., Lid 
Galbraith Bros., Lid 
Gaze, W. H., & Sons, 
Lid 


Negus, W. & M., Lid 
Rush & Tompkins, Lid 
Tersons, Lid 

Troliope & Colls, Ltd 

Greenaway & Son, Ltd. Truett & Steel, Lid 


BUILDERS’ EQUIPMENT 

Kwikform, Ltd 

BUILDERS’ IRONWORK 
SAYGUS SCAFFOLDING, LTD., Camborne 
Koad, Wandsworth, London, S.W.18 Tei 
Vandyke 2462/7361 
A. H. Allen, (Engineers), Lid 

BUILDERS’ MERCHANTS 


C. COLLIN LTD., The Glass House, High 
Street, Croydon. Tel.: CRO 2134 (4 limes) and 
CRO 3321. 


Clark, Hunt & Co., Ltd. Nicholls & Clarke, Lid 
Eastwoods Sales, Ltd. Travis & Arnoid, Ltd 


BUILDING PAPER 


EXPANDITE, LTD., Chase Road, 
N.W.10. 


Davidson, C., & Son, Lid 

BUILDING SLABS 
“* Marlith * Maricy Tile Co., Ltd. 

CASKS, BARRELS & WATER BUTTS 
HAIG’S Cooperages, Ltd., Bank Chambers, 
Tower Bridge, Tooley Street, London, S.E.1. 

CAST STONE 
Ceicon, Ltd. 

CEMENT 
Eastwoods Sales, Lid 

CEMENT PAINTS 
SIKA, LIMITED, 82, VICTORIA STREET, 
LONDON, S.W.1. Tel. No.: VICTORIA 3693. 
SEALOCRETE PRODUCTS LTD., Atlantic 
Works, Hythe Road, N.W.10  Tel.: Ladbroke 
0015/6/7. 

CHAINS & SLINGS 
CHARLES BUTTERFIELD, LTD., SOBRAON 
WORKS, STRATFORD, E.15. 

CHIMNEY BUILDERS & REPAIRERS 


Chimney Construction Richardson, P. C., & Co. 
Co., Ltd., + aes (Middlesbrough). Ltd 
W.. & Son. 


London, 


Chimneys, Ltd Gray, J. 
Cc. & M. Engineering Ltd. 
Co., Ltd. Topping & Leggatt 
CHURCH SPIRE & TOWER 
RESTORERS 
GRAY, J. W., & SON, LTD., Tudor House, 
1, Princeton St., Bedford Row, W.C.2._ Tel.: 
Cha. 8701-2, and 13, Castle Street, Salisbury. 
Sal. 2750 
CILLS, COPING, SHELVES, Etc. 
og ae MOOR —_— Slate Cuarries. 
id., 


CLADDING 
B.1.P. Reinforced Products. Ltd. 


CLAMPS (STEEL ADJUSTABLE) 


Acrow (Engineers), Ltd. 

CLINKERS & ASHES 
GCieke, Geo. E., Ltd. 

CLOTHES LINES (FRAME TYPE) 
CROMPTON COLLING. LTD., Engineers, 
Frinton-on-Sea, Essex. 


CLOTHES LOCKERS (STEEL) 


Abix (Metal Industries), Led. 


COAL BUNKERS (CONCRETE) 
Bulding 





Lew 
COLOURS FOR CEMENT, CONCRETE 
ROUGH CAST 
SEALOCRETE PRODUCTS, LTD., Atlantic 
Works, Hythe Road, London, N.W.10. Manu- 
facturers of Sealantone Products. 
Freeman, Joseph, Sons, Sdal-Ferricite & Trading 
& Co., Ltd. Co., Ltd. 


THE BUILDER 


PALMERS TRAVELLING CRADLE & SCAFFOLD Co. Ltd. 
London Address: 3 WOODSIDE GREEN, S.E.25 
Tel: Addiscombe 7721-4 
Northern Address: Ta! 
MIDDLESBROUGH 


BorouGH noe 


.: Middlesbrough 
SAYGUS SCAFFOLDERS LTD. 


Specialists In Travetiing Oradies and Tupuiar Seal 
1 Camborne Rd., $.W.18. Tel.: VANdyke 2462 361 











DEMOLITION jarocore. 


CLINKER AND ASHES, 
SAND, BALLAST, ETC. 


GEO. E. CLOKE LTD. 


In Assn. wich HUOSONS DEMOLITION BRANCH 
* Girmsted"’, Neasden Lane N.W.10 Gladstone 4296/7 











Cousta. Dev. (Raynes Park). 





P\ty pel Ao 


AUTOMATIC /ND/RECT COPPER CYLINDERS 


The Patent Hot Water Cylinder 
that requires ne eziro primary 
exre 
plumbing 
Restricta hard water deposits 
in the solid fuel boller and 

circulation pipes. 


DATERTED 


Manufactured to B.8.8. 699. 


FULL DETAILS FnOM: 


MANCHESTER TINNING CO. LTD. 


CLOUGH ROAD - BLACKLEY - MANCHESTER, 9 
ques Te!.: COL/yhurst 2286 gap 


FELT ROOFING 
ALLWEATHER ROOFING LIMITED 


8 St. Francis Close, 
Petts Wood, Kent 
ORPINGTON 21141 





STEPHENS & CARTER LTD., 
The Oldest Scaffolding Firm in the Trade 
731-761, HARROW RD., N.W.10 
Telephone: Ladbroke 1191 (6 lines) 

Telegrams: Ladders, London 








VARDALE FENCING Co., Ltd. 


68/76 - VARCOE ROAD : S.E.16 
BERmondsey 2885/6 


ALL TYPES of FENCING and 
GATES supplied and erected 








Gee Expandite Joint Fillers and Sealers, Fi Pii-asti 
Elastite, Vertistrip, Plastijeint and Cjendite’ Geoncens 
EXPANDITE LIMITED 
Chase Read, London, 0.0.16. Tel: ELGar 4321 (10 tees) 








YOUNGS 
FENCING 


FIRST-CLASS ERECTION SERVICE 
YOUNGS OF ORPINGTON LTD. 
211-215, wich § STREET, ORPINGTON, KENT. 











PINGTON 26641 (3 lines) 





CONCRETE CONSTRUCTION 
Helical Bar & Enginecring Co., Lid. 


CONCRETE FLOOR DUSTPROOFING 
SIKA, LIMITED, 82, VICTORIA STREET, 
LONDON, S.W.1. Tel. No. VICTORIA 3693. 
Adamite Co., Ltd. Sealocrete Products, Ltd. 
Byrd, A. A, & Co. | wear ay Lid. 

Lu Szere! ¥ sou 
Kerner rm Greenwood & Tretol, 


d. Watco (Seles), Ltd. 
Lillington, Geo., & Co., 


Coats FLOOR ago 
bus-Dixon Orga 


jcmeaninn MIXERS 

DOE, ERNEST, & SONS, LTD., 
Division, Ulting, Essex. Tel. 
Peveral 311 (12 lines). 
Peveral 319. 

HUBERT C. LEACH, LTD., High Street 
Cheshunt, Herts. Tel.: Waltham Cross 25161 (5 
lines). 

WARD, THOS. W., LTD., ALBION WORKS. 
SHEFFIELD, P.O. BOX 141. 

AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, Lendon, S.W.8 
MACaulay 2233. 

Acrow (Engincers), Lid. Vales Plant 


— Machinery Co., Lid. 

td. 

CONCRETE PILING 
WEST'S Piling & Construction Co., Ltd., Bath 
Road, Harmondsworth, Middlesex. Telephone 


Skyport 5222 
Lind, Peter, & Co., Lid. eee Concrete Pile 
td. 
CONCRETE POURING SKIPS 
ABELSON & CO. (ENGINEERS), LTD., 
— BIRMINGHAM. Tel.; SHELDON 





Industria) 
Hatfield 
Night Tel. Hatfield 


Regtster. 


CONCRETE REINFORCEMENT 
apandes Metal Co., Helical a Engineer 


td. ing Co., 
Jones, T. C., & Co., Ltd. 


CONCRETE SHUTTERING 
BLAW KNOX, LIMITED, (Box 113A), 90-94, 
Brompton Road, London, 'S.W.3. 


Acrow (Engineers), Ltd. Mills Scaffold Co., Lia 
a A. A. & Co. 


CONCRETE TOUGHENER 
Carter Industrials, Lid. Sal-Ferricitte & Trading 
Ironite Co., Ltd. 
as T- ame Geo., & Co., 


o., L 
Watco (Sales), Lid. 
Wade, Wilton, E., & Son 


CONCRETE WATERPROOFING 
SIKA, LIMITED, 82, VICTORIA 


STREET 
LONDON, S.W.1. Tel. Ne. : VICTORIA 3693. 


Expandite, Lid “Stic B” Paints Sales 
Sealocrete Products, Ltd. Lid. 
Tretol, Ltd. 


CONSTRUCT SONAL STEELWORK 
Croggon & 

clememeand, PLANT 
DOE, ERNEST, & SONS, LTD., Industrial 
Division, Ulting, Essex. Tel.: Hatfield 


Peveral 311 (12 lines). Night Tel. Hatfield 
Peveral 319. 


HUBERT C. LEACH, LTD., High Street, 
a Herts. Tel.: Waltham Cross 25161 G 
ines 

PARDIX PLANT, LTD., 62/72, High Street 
Cheshunt, Herts. Telephone: Waltham Cross 


23496 and 24913. 
WARD, THOS. W., LTD., _— WORKS, 


SHEFFIELD, P.O. BOX i 
AND YOUNGMAN OF COURSE, Wandsworth 


Works, Wandsworth Road, London, 8.W.8. 
MACaulay 2233. 


Abelson & C (Engt- , ay Be 
neers), Lid “3 Jones. oo 2 = 
Acrow (Ensineers). Lid. Led. 
CHpepertens Industrics, homie . on 
Clifton, I, & Sone, Ltd. “tant 
Coben, Geo., Sons > ‘ia. 
Co., Ltd. 
Cox, H., & Sons (Plant Hire), Ltd. 
CONTRACTORS’ TOOLS 
Clifton, L., & Sons, Lid. 
COPPER CYLINDERS 
COPPER TU 
Bolton, Thomas, & Sons, Ltd. 
CORK SLAB MAKERS 
B & B (* FINDER”), 8, NEWBURGH ST., 
LONDON, W.1. 
British Cork Mills, Lid. 
CORRUGATED SHEETS 
Braby, Fredk.. & Co., Crogson & Co., Ltd. 
Lia. —_ t c. & Ca. 


COWLS 
Cot, W. H. (London), Ltd. 
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| CRADLE (TRAVELLING) 


FEN Cl N G BOULTON SCAFFOLDING __ LIMITED, 44 E L i D O 99 
LONDON DEPOT, PUTNEY BRIDGE ROAD. F 
S.W.18. VANDYKE 6551 (3 lines). WORKS: 
STREET, BIRMINGHAM 21. 
CONTRACTORS NORTHERN 9367 (2 lines HEATED WOOD 
W. A. SKINNER & Co. Ltd. (Dept. B) AND YOUNGMAN OF COURSE, Wandsnort 
bs ’ | orks, r a , SW. 
CITY WHARF, LONG DITTON, SURREY MACauly 233, —¢~C*~C~C<S;<C;<C~S:S FLOORS 


’ 
Telephone: Emberbrook 1960-1961 (2 lines) } PETER COX CRADLING CO., Grosvenor 2023 
. Ltd. Palmers Travelling Cradle 











QUICK RESPONSE 


FIBROUS PLASTERWORK umpnries, ¢ —_YellokAboliances, Lid e 

cris ETE cine | | CRaeauamuracvenans °°, | | mowoua, gow contro 

ALLIED GUILDS, ‘ing Eaward square, Sutton Colatels British Hoist & Crane i ae * 

Caswell “Cranes & Erec- Ward. Thos. W. Ltd. LOWEST POSSIBLE COSTS 
tion. td. 





CRANES (FOR HIRE) 


SEAL CASWELL Cranes a. Erevign, Lit Gxt | HARDWOOD FLOORING 


(OlL & DUST PROOFB) | side 5203-4 


| co., Sons & Lewis & Lewis, Lt 
FLUID GLASS PRODUCTS LTD {i /hoHh aeimOMmAL | Miia cats 


YEOMAN ST., LONDON, S.E.8 


Telephone: BER. 3237 faa oe coe | | LER TECRRTON & SONS LTB. 


CYCLE PARKS 27 WELLINGTON RD., LIVERPOOL, 8 
a Gan Industries). Odgat. Freee A. & T 


; Stelcon, Ltd. 
DAMP-PROOF COURSES 


CORK TILE FLOORING EXPANDITE, LTD., Chase Road, London 
°E. J. ELGOOD LTD. SMITH. H. V.. & CO., LTD., 24 Ashiey Place, IMMEDIATE SERVICE 


LONDON, S.E. de ; McNeill, F. ‘o., Ltd 
os , 8 Ss  S. 6 ee  ee X oe. ee All Types of Wood Floors Sanded, Sealed, 
R. 1144 (7 lines) , Blackwells & National Ltd Polished 
, olishe 
Roofings, Lid Newtonite, Ltd. 


Kerner - Greenwood & Permanite, Ltd ini 
Cow Lid Ruberoid Co., Ltd. Lowest Rates * Best Finish 


| MODERN TILE & FLOOR COMPANY LTD. Baggage © Juteldee Late LONDON CRYSTAL 
for DECORATIVE PAINTING 62 Lancaster Mews, W 2. Phone PAD 9010-8-9 
HEAVY DUTY INDUSTRIAL FLOORING, CONTRACTORS 
*‘MODERNITE’ MAGNESITE British Bitumen Emilsions, Ltd. 
JOINTLESS FLOORING, DEMOLITION 
GRANOLITHIC Cloke, Geo. E., Ltd 
TERRAZZO & MOSAIC. DISTEMPERS 


62/622 Brewery Rd., London, N.7. Tel.: MOR 4611/2 Morse, A. T., Sons & Co., Ltd 
DOOR SLIDING GEAR OUG 
| ALDAM, E., Hill & Co. (All Systems), Britan- 


| nic Works, Red Lion Road. Tolworth, Surbiton 
BRUCE -E MARTYN LTD Surrey. ELMbridge 0090 (6 lines) 
INDUSTRIAL FLOORING Ellard Sliding Door Gears Ltd. 
ane rm... Barnet By-pass, Boreham Woot DOOR SPRING REPAIRS WwW OOD BLOCK 
BARCLAYS BANK CHAMBERS. |, LINO PLASTIC & CORK TILE 


LT Ds 
KINGSLAND HIGH STREET, LONDON, E.8. 
Tel.: CLISSOLD 0564/5. 


THE MAINTENANCE CO.. LTD., 146a, LEA 
BRIDGE ROAD. CLAPTON, LONDON, E.5. Also 

Telephone: AMHURST 0388. REPAIRS & RESURFACING 
DOORS HOUGH BROTHERS LTD. 
JABLO Plastics Industries, Ltd., Mill Lane, ROEBUCK RD., CHESSINGTON, SURREY 
Waddon, Croydon, Surrey ELMbridge 7928 


DOORS (STEEL) 
Clark, Hunt & Co., Lid. Haywards, Ltd 
DOORS (WOODEN), Etc. 


F. HILLS & SONS. LTD., NORTON ROAD, 
STOCKTON-ON-TEES. GARAGE DOORS 
Austin of East Ham, Linden Doors, Ltd Selected 2” x 4° Deal joinery. 


td. add. John Morticed, tenoned S braced 
Bryce, White & Co., Lid Shapiand & Petter, Lid 
‘ d d 


Cattle,-R., Lt Travis & Arno!d, Lt —j] 
Leaderflush, Ltd. | 
DRAIN CLEARING TOOLS | |) | [ | 
Grey, Charles C. TT TTT ir TT 
| 


DRAINAGE ENGINEERS 1 | 


Hd 


el.: Lark Lane 1921/4 Grams: Thornpoo!l L'poo! 



























































Burn Bros., Ltd. saan 
DUCTS WORKS wanna 
Braby, Fredk.. & Co., Greenwood’s and Airvac dd Hid 
E LTE X c.“& M. Engineering Hervey, GO. A. & Co rer yeep rene 
Co., Lid. a a (London), Ltd go. zs eg 
~ /. er vr 
A R MA @) U R E 8) Pp A Vv | N G T | L E S Bet ra ; carriage paid 160 miles 
FOR FACTORY FLOORS BOULTON _ SCAFFOLDING LIMITED. ALFRED PAWSEY 
LONDON DEPOT, PUTNEY BRIDGE ROAD, 
E. J. ELGOOD LTD. S.W.18. VANDYKE 6551, 3 lines. WORKS: Benintres, Eesex. Phone: 203 
ELECTRIC DRILLS 


Kango Electric Hammers Ltd 


OXYCHLORIDE ELECTRIC GENERATING SETS PATENT GLAZING 
N (ss F NG WORKMAN REED COMPANY, LTD., 
a BEACON WORKS, “HEWISH. BRISTOL. LANTERN LIGHTS 
Terrazzo and Mosaic Work TEL.: YATTON 3207 & 3316. ESTIMATES FREE ° CATALOGUE ON REQUEST 
P.V.C. Floor Tiles ELECTRIC HAMMERS FURNISS & CO. 
HUBERT C. LEACH. LTD., High Street, QUEENS MILL ROAD, rae 
““MAGART”’ LIMITED Cheshunt, Herts. Teil.: Waltham Cran 25161 (3 Phone: HUDD 
62, Brewery Road, London, N.7 WOR 4611 lines.) 66 VICTORIA 8T. 8.W. ig VICTORIA 6049 


Kango Electric Hammers, Ltd. 
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ELECTRICAL ACCESSORIES 


Hall, J. Ltd. 


ence 

DOE, ERNEST, & SONS, LTD., Industrial 
Division, Ulting, Essex. Tel. No.: Hatfield 
Pevere! 311 (12 lines). Night Tel.: Hatfield 
Peverel 319. 

HUBERT C. LEACH, LTD., High Street, 
Cheshunt, Herts. Tel.: Waltham Cross 25161 (5 
lines.) 


EXPANSION JOINTING FOR 
CONCRETE ROADS 
SIKA, LIMITED, 82, VICTORIA STREET, 
LONDON, S.W.1. Tel. No.: VICTORIA 3693. 
SMITH, H. V., & Co., Lid., 24 Ashley Place, 
Westminster, S.W.1. 


Bxpandite, Ltd. cNeill, F., Se SOs Lita 


M 
Felts and Damp Courses, Permanite. 
Lie 


FELT ROOFINGS 
OVERALL-ROOF COVERINGS, 
221, RAILWAY VIADUCT, 
GROVE GREEN — 
LEYTONSTONE, E.1 
TEL.: LEYTONSTONE 7270 & 8195. 
ALLWEATHER ROOFING, LTD., 8, ST. 
FRANCIS CLOSE, PETTS WOOD, KENT. 
Tel: ORPINGTON 21141. 
Biackwells & National Permanite, Ltd 

oofings, Lid 

FELT ROOFING CONTRACTORS 
MATTOCKS BROS., 58 KEMBLE HOUSE, 
BARRINGTON ROAD, S.W.9. TEL.: 
BRIXTON 3815, 


FENCING 


Astolat Co., Ltd Vardale Fencing Co., 

Leander Products, Ltd Ltd. 

Skinner, W. A., & Co., Youngs of Orpington, 
Lid. lid 


FIBROUS PLASTERWORK 
Allied Guilds 


FIRE-CHECK DOORWAYS 
Linden Doors, Ltd. 


FIRE ESCAPE STAIRCASES 
Braby, Fredk.. & Co. Cyaoet. Mm» & Ca. 


Le. 
Clark. Hunt & Co., Ltd. Haskins 
Haywards, Ltd. 


FIREPLACE SURROUNDS (TILED) 
Eastwoods Sales, Ltd. 


FIRES 


Allied Ironfounders, Ideal Boilers & Radia- 
Led. tors, Lid. 


FLAGSTAFF MAKERS & ERECTORS 
CHARLES BUTTERFIELD, LTD., SOBRAON 
WORKS, STRATFORD, E.15. 

GRAY, J. W.. & Son, Ltd., Tudor House, 1, 
Princeton St., Bedford Row, W.C.2. Tel.: Cha 


FLASHINGS & CAPPINGS (ALUM & 
STEEL) 
RICHARD CHANTRY & CO., LTD., Faraday 
Way, St Mary Cray, Orpington, Kent. Orping- 
ton 20307/8. 


FLOOR-CENTRES 
BLAW KNOX, LIMITED, er 113A), 90-94, 
Brompton Road, London, 

Acrow (Engineers), Lita 
Rapid Metal Developm: nts, Ltd. 

FLOOR SANDING MACHINES 
HAYWOOD FOUNDRIES, LTO 
39, Seaton Place, London, N.W.1. EUSton 191 
Floor Renovatiors, Ltd., 34-36, Lauriston Road, 
London, E.9. 


FLOOR SEALERS 
SEALOCRETE PRODUCTS, LTD., Atlanti 
pet Hythe Road, N.W.10. Tel.: Ladbrook: 
0015/6/7 

Fluid Glass Products, Steel-Crete, Ltd. 

Lid. Wateo (Sales), Ltd. 


FLOORING (COMPOSITION) 
G. CC.  Constructional Modern Tile & Floor 
Flooring Co., Ltd. Co., . 
Martyn, Bruce, Lid Thornton, William & 
eee Asphalte, Sons, Ltd. 
td. 


FLOORING CONTRACTORS 
General Asphalte Co., Neuchatel Asphalte Co.. 
G. C. Constructiona! Permanite, Ltd. 
Flooring Co., Ltd. Philip poeias Co., 
Kerr, Robert. & Sons 
(Flooring) Limited. Vigers “ieee... Ltd. 
Martyn, Bruce, Ltd. 
FLOORING (CORK) 


Acaens Cork Co., 
S. Bennett & - (Wood 
Flooring), Ltd 


THE BUILDER 





HIGH CLASSJOINERY 
*“FLUSH DOORS: 


SHAPLAND 
ano PETTER 


RALEIGH WORKS 
BARNSTAPLE 








JOINERY 
by 
H. C. HORSWILL LTD. 


SPECIALISTS IN HIGH CLASS 
cents & SOFTWOOD JOINERY 
D FITTINGS 
182 GREEN “St. Ot ed GATE E.7 











JOHN REID'S CONSTRUCTIONS 


Concrete Block 
Machines. Ten 
models for making 
slabs; solid and 
hollow blocks, 
quoins, bricks, etc. 
From £12 to £33. 


~ 





iy 
Aas 





SPAN =“ 


Stee! Roof Trusses. One hundred spans made 
from 10 to 60 feet. For use with steel or 
timber purlins and covered by asbestos Big Six 
or galvanised iron. From £4 to £61. 


Steel Sliding 

oors and 
Gear. Over 
450 sizes made 
from 5’ x 6’ to 
16’ x 16’. Also 
complete gear 
available for 
installations in 
bricked or 
steel build- 
ings. Doors 
from £12 to 
£78. 


Steel Framed Lean-To's. Made in 18 ft. 
““squares’’. Heights:—I! fc. | in. sloping to 
9ft.7in. Roofed only or sheeted on three 
sides as illustrated. Lengths from 36 ft. to 
108 ft. and beyond. From £136 to £617. 


Also made:— Barns, stores, water tanks and 
towers, garages, bungalows, etc., etc. 


Write for leaflets to:— 


(STEEL CONSTRUCTIONS) LTD. 
13-17 DURHAM HOUSE, 
BOURNEMOUTH 
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FLOORING (FIREPROOF) 
FAWCETT CONSTRUCTION CO., LTD., 
pu Victoria Street, London, §.W.1. Victoria 


Girlings" Ferro-Concrete Kieine Co.. Ltd. 
Co., Siegwart Floor Co., Ltd 
Helical Bar & Engineer- Smith's Fireproof oof Floors 
ing Co., Lid. Ltd. 
FLOORING (HOLLOW TILE) 


FAWCETT CONSTRUCTION CO., LTD., 
117, Victoria Street, London, $.W.1. Victories 
5. 


Helical Bar & Engineer- Kicine Co., Lid 
ing Co., Led. 


FLOORING (INDUSTRIAL) 


Stelcon (Industria! 
Floors), Lid. 
. Steel-Crete, Ltd. 
Sealocrete Products, Lid. bg 3 Floors (industria!) 
ad 


FLOORING GOINT LESS) 
Ebner, Jos. F. (1953), Martyn, Bruce, Ltd 
Ita Philip Plooring Co 


Asphalte Co., Ltd, 
7 Wiliam Thornton a 
Magart, Ltd. Sons, Ltd. 


FLOORING (PLASTIC & THERMO 


PLASTIC) 
British Mouldex, Ltd. 


FLOORING (RUBBER) 


RUBBER FLOORING, iiP- 20-23, Holborn 
E.C.1 Tel.: HOLborn 9 
Runnymede Rubber Co., hel 


FLOORING SUPPLIES 


COURTIN, LTD., 9a, Commerce Road, Wood 
Green, N.22. Bowes Park 0044/0045. 
Thornton, William, & Sons, Lid 


FLOORING (TILE FIXING) 


HOT PLATE TANKS for Heating Accotile and 
Marley Tiles by L. P. Bottled Gas, also Paraffin 
apparatus supplied. West London Products, 
Ltd., 86, > Road, London, S.W.9 
BRIixton 7260, 297 


FLOORING _— WOOD BLOCK, 
PARQUET 
S. Bennett oS son (Wood Loseertae. Ltd. 
a Flooring Co.. 
ace The 


tia” 
“Jos. F., (1953), London Crystal 
id. Stevens & Adams, Lid 
Gay Flooring, Ltd. Vigers Bros., Ltd. 
Hough Brothers, Ltd. 
FLOORS (PRESTRESSED) 
Costain Concrete, Ltd. 
FLUSH DOORS 
Linden Doors, Ltd. 
FORMWORK (SPECIAL) 
BLAW KNOX, LIMITED, (Box 113A), 90-94, 
Brompton Road, London, S.W.3. 
Kwikform, Ltd. 


FROST PROOFERS 

British Bitumen Emulsions, Lid. 
GALVANISED GOODS 

Braby, F.. & Co., Ltd. Gardiner, J.. & Co., 


Clark, Hunt & Co., Ltd. 
Croggon & Co., Ltd. Nicholls & Clarke, Lid 


GARAGE DOORS 
Linden Doors, Ltd. 
GAS WATER-HEATERS (GEYSERS) 


Ascot Water Heaters, Ltd. 


ag RAILINGS (IRON), STAIRWAYS, 
c. 


HASKINS, ‘iackhorse Lane, Walthemstow, 
London, E.17. 
Boulton & Paul, Ltd. Haywards, Ltd. 

t & Co.. t4d. Nicholls & Clarke, Lid 

o., Ltd. Potter Rax, Ltd. 

Gardiner, J., & Co 
GATES (WOOD) 
AUSTINS OF EAST HAM, LTD. 
Wyckham Blackwell, 1 ta 


GLASS FIBRE (LAMINATED ROOF 
LIGHTS) 

ALLAN BLUNN, LIMITED, 29, CRAVEN 
tag LONDON, W.C.2. Tels WHiltehall 


B.1.P. oy - ae Pro- (Rilite) Rubber Improve- 
ducts, Lid ment, Lid 


GLASS MFRS. & MERCHANTS 
Clark, James, & Eaton, Nicholls & Clarke, Ltd. 
td. ikington Bros., Ltd. 
— Geo., & Sons, Pugh Bros., Lid. 
Luxfer, Ltd. 
GLASS (STAINED, PAINTED) 
Farmiloe, Geo., & Sons. Morris Singer Co., 141. 
Clarke, Lid. 


Goddard & Gibvs Pugh Bros.. Lia 
Lusfer, Ltd. 





ELCOLIN 
LINOLEUM FLOORING 
Ee. 2 ELGOOD LTD 


r 
INE N 


SAA 
1144 


CANAL 


JOINERY & MOULDING CO. LTD. 
2 VYARCOE Rb, 
PHONE 


BERMONDSEY $.E.16. 


BERmondsey 2048 





CAMPBELL HORNE & Co. Ltd. 


ay tg ~ & Granolithic Contractors 
41, ‘ay, Hendon Central, London, &.W.4 
Telephone: Hendon 8041 











OSLO AND GOTHENBERG POLE LADDERS 
WOOD AND ALUMINIUM EXTENSION 
LADDERS . STEPS - TRESTLES - etc. 


E. FARRAR LTD. 
Ladder & Truck Monufacturers 
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FOR 
HOT WATER PIPES 
STORAGE TANKS 
CYLINDERS, ETC. 
is 
MANUFACTURED ONLY BY 


KITSON’S | 


INSULATIONS LTD. § 


London Road, BARKING, ESSEX 
Telephone: RIPPLEWAY 5544 (5 lines) § 
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MANDER & 
GERMAIN 


LIMITED 


Architectural Craftsmen 


MARBLE * STONE * GRANITE 
FLOORS * WALL LINING 
CHIMNEY PIECES * ETC. 


WILLOWBANK WHARF 
PUTNEY BRIDGE * LONDON S.W.6 
RENown 5474 








GLAZING 
C. COLLIN, LTD., The Glass House, High 
Street, Croydon. Tel.: CRO 2134 (4 lines) and 


CRO 8321. 
Clark, James, & Eaton, soRewes & Co., Ltd. 
Newman & Watson, Ltd. 


Ld. 
Farmiloe, Geo., & Sons, Nicholls & . Ltd. 
Ltd. Paragon Glazin Co.. 


J. Pearson & 
(London), Ltd. 
Pugh Bros., Ltd. 


GRANITE (BROKEN & CHIPPINGS) 
COX. H. & Sons, Ltd.. 33, Southampton Way, 
Camberwell, London, S.E.5 


GRANITE (POLISHED) 
Art Marbies Stone & G. Dunkley 
Mosaic Co., Lid Mander & Germain, Lid 
GRANOLITHIC PAVING 
MALCOLM MACLEOD & CO., LTD., GLEN 
ROAD, WALTHAMSTOW,. LONDON, E.!7. 
TELEPHONE: COPPERMILL 1147/8. 
GRANO-METALLIC Paving and Plastering Co 
Ltd., 557, Lea Bridge Road, London, E.10. 


GULLY GRATES & FRAMES 
W. STILL, LTD., MANOR PARK, E.12. 
ILFORD 5911. 

GUTTERS (CAST IRON) 
HILLS BROS. (City 3094) 


GUTTERS (CONCRETE) 
Finlock Gutters, Ltd. 


GUTTERS (HEAVY PRESSED STEEL) 


E. STEPHENS & SON, LTD., 58-66, Bath 
Street, London, E.C.1 Clerkenwell 1731 


HANDRAILS & WREATHS 
FENESTRATION. _ LIMITED, 
STREET, FARNWORTH. BOLTON. 
PHONE NO.: FARNWORTH 365. 


HEATING APPARATUS 


Clark, Hunt & Co., 124. Nicnolls & 
Ideal Bojiers & Radia 
tors, Ltd. 


HEATING & VENTILATING 
Newman & Watson, Ltd. — 
Clark, Hunt & Co., Ltd. Ltd 

HOISTS 
AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W.8. 
MACaulay 2233. 
A.C.E. Machinery, 
British Hoist & 

Co., Lid 

INCINERATORS 
one. Fredk., & Co., 

td. 


Sons 
Luzfer, Ltd. 


GLYNNE 
TELE- 


Clarke. Lto 


Heating Co. 
The 


Ltd. Morgan. A., & Co 
Crane Ward, Thos. W., Lid. 


Harvey, G. » & 
(London), ita 


INSULATING MATERIALS 
JABLO Plastics Industries, Ltd., 


Waddon, Croydon, Surrey 
British Plaster Board * Marith * 
Lid Co Lt 


. The 
Cape Asbestos Co., Ltd., 
The 
Celotex, Ltd. 


Co, 


Mill Lanc, 
Marley Tile 


* Parovents ” Paramount 
Asphalte, La. 
Permanite, Ltd. 
Dutton, Leonard & Sons Stramit Boards, Ltd 
Gyproc Products, Ltd. Sundeala Boards Co. 
McNeill, F.. & Co., Ltd. Ltd. 4 
td. 


Thermacoust, 
INSURANCE 
DON’T TAKE RISKS CONSULT J. WALLACE 
WATSON, —TD., INSURANCE BROKERS, 
39/41, EARL STREET, MAIDSTONE. 
Specialists in arranging INSURANCE for the 
Building Trade.—Write for quotations. 


IRON & STEEL PROTECTION 


** Galvafroid.” Secomastic, Ltd. 


IRON & STEEL STOCKHOLDERS 
HALL BROTHERS, (WEST BROMWICH), 
LTD., Eagle Works, Greets Green, West Brom- 
wich, Tel.: Tipton 1611 (10 lines). Telegraphic 
address: EAGLE WEST BROMWICH 
Clark, Hunt & Co., Ltd. Jopes, T. C., 
Dunlop & Ranken, Ltd. Ltd. 

KITCHEN UNITS 


Austins of East Ham, Ltd 


JOINERY 


Austins of 


& Co., 


East Ham, James Joinery 
td. Linden Doors, Ltd. 
Cattle, R., Ltd. Sadd, & Sons, 

Edmonds & Co., Ltd. 
Fosters (Woodworkers), 


Ltd. 


LADDER MAKERS (EXTENSION, Etc.) 
HENRY L. COCKLE, LTD., 9, TOTHILL 
STREET, WESTMINSTER, LONDON, S.W.1. 
Tel.: ABBEY 4471-2. 

PODMORE WORKS LIMITED, 769, 775, 
Garratt Lane, London, S.W.17. (Also Steps, 
Trestles.) Tel.: Wimbledon 7622. 

AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W.8. 
MACaulay 2233. 


Cayless Bros 
Farrar, E., Ltd. 


John, 
Ltd. 
Shapland & Petter, Ltd. 


Stephens & Carter. 
Scaffolding (Gt. 
Ltd 


Ltd. 
Britain). 


January 1 1960 





PAINTING 


ENQUIRIES WELCOMED FROM 
ARCHITECTS * PROPERTY OWNERS 
CONTRACTORS AND ESTATE MANAGERS 


A+V-+ COOK 


MARTINDALE ROAD, BALHAM S.W.12 BAL 6563 








ALFRED 


BAGNALL 


& SONS LTD. 
ESTABLISHED (875 


THE LEADING SPECIALIST 
PAINTING CONTRACTORS 
BRANCHES AT 
For Your 

Offices 
Showrooms 


LONDON 
HIGH ST. TEDDINGTON 
MIDDX. 


Teddington Lock 4474/5/6 
Factories 


Structural YORKSHIRE 


MANOR LANE, SHIPLEY. 
Shipley 52137. 


Steelwork 
Plant 
Machinery 
etc. 
And all 
types of 
French 
Polishing 


MIDLANDS 
NAVIGATION ST. 
WOLVERHAMPTON. 
Wolverhampton 20194. 


WEST COUNTRY 
WEST ST. BRISTOL 3 
Bristol 64/111. 














ROY DE & TUCKER LTD. ‘isi 


Patentees & Manufacturers of al! types of SASH 
ROYTYUC PULLEYS & CHAIN 117/118 
RED. STOKE WEWINGTON 29., LONDON, 4.18 





aWAXKLOW RD 


TEL: ELG.7292 
ARLESDEN N W.10 





E. PARKINSON (Lonoon) LTD. 


SLATE MERCHANTS 
SLATING, TILING & ASBESTOS 
ROGCFING CONTRACTORS 
Phone: STA, HilL 3211.2 


189 HIGH ROAD, S. TOTTENHAM, W.15 








ASBESTUMEN, MULSEAL, PLASTIJOINT 


EXPANDITE LIMITED 
Crease Road, London, 0.W.16, Tel: ELGer 4321 (10 lees) 











NICOLL, DAWSON 
& HUMPHRIES LTD 


Scaffolding Contractors 


pase ni of ‘address: 


Please note chan: 
i, SOUTHERN GROVE 
MILE END €. 


Phone: ADVance 1927 














January 1 1960 


LADDERS (LOFT) 
HENRY L. COCKLE, LTD., 9, TOTHILL 
STREET, WESTMINSTER, LONDON, S.W.1. 
Tel.: ABBEY 4471-2. 


LAMINATED PLASTICS 
Bakelite, Ltd. Holoplast, Lta 


Berite Ltd Warite, Ltd. 
LAMPS 


Randow Miliman, Ltd 


LEAD, OIL COLOURS, SIZE 
= Geo., & Sons, Nicholls & Clarke, Ltd 
td. 


LEAD (ORNAMENTAL), Etc. 
STONER & SAUNDERS, LTD., 
Road, Paddington, W.9. Tel.: 
3321-2-3 

LEAD (SHEET & PIPE) 
Farmiloe. Geo., & Sons, Ltd. 

LEADED LIGHT MANUFACTURERS 
Farmiioe, Geo., & Sons, otters a & Gibbs 

Lia icholis & Clarke, Ltd 


20, Woodfield 
CUNningham 


LIGHTING GEAR 
CHARLES = Oe SOBRAON 
WORKS, STRATFORD, E.1 

(Engineers), 

. & Sons, Lid. 


A. H. “um, 
Clifton, 


LIFTS 
HAMMOND & CHAMPNESS, LTD., Gnome 
House, Walthamstow, London, E.17 
LONDON LIFT CO., 103, WORSHIP STREET, 
LONDON, E.C.2. 
Bennie Lifts. Lid. 
Dennison, Kett & Co., 

Lia. 
Hal, J. & E., Ltd. 


LIGHTING DESIGN SERVICE 
Philips Electrical, Ltd. 


LIGHTNING CONDUCTORS 
ELLIOTT, A. W., (Steeplejacks), & Co., Ltd. 
GRAY. J. W., & SON, LTD., Tudor House, 
i, Princeton Si., Bedford Row, W.C.2 Tel 
Cha. 8701-2, and 13, Castle Strect, Salisbury 
Sal. 2750. 
Furse, W. J., & Co., Lid 


LIGHTWEIGHT STAGING 
AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W.8 
MACaulay 2233 


LINOLEUM 
Catesbys, Lid. Elgood, BE. J.. Ltd 


LOCKS, LATCHES, Etc. 
Adams, Roberc, (Victor), Lid. 

MACHINERY & PLANT 
DOE. ERNEST, & SONS, LTD., Industria! 
Division, Ulting, Essex. Tel.: Hatfield Peverel 
311 (12 lines). Night Tel.: Hatfield Peverel 319 
Acrow .Engineers), Ltd. Lewis & Lewis, Ltd. 
Chamberiain§ Industries, Liner Concrete 


Machinery Co., Lid. 
= Machinery Co 


Li 
ooepees Gt. Britain) 


L “ 
Moore, W. & E., Ltd. 


Jensen 
Penrose Lifts, Ltd. 
Pickerings, Ltd. 
Steven, A. & P., Ltd. 


Danckaerts Woodworking 
Machinery, Ltd. 
Dandridge, As en Lta 
Jones. T. C.. & .. Lea. 
MANHOLE COVERS & "Paasins 
W. STILL, LTD., MANOR PARK, 
ILFORD 5911. 
MARBLE 
JOHN STUBBS (MARBLE & QUARZITE). 
LTD., MERSEY WORKS, SMITHDOWN 
LANE, LIVERPOOL 7. Tel.: ROYAL 4951. 
C. WALKER & CO., LTD., HYDE LANE, 
8.W.11. BAT. 2071/2. 
Art Marbles Stone & G. Dunkiey 
Mosaic Co.. Ltd. Mander & Germain. Lis 
MECHANICAL KEYING FOR 
RENDERINGS 
SEALOCRETE PRODUCTS, LTD., 
Works, Hythe Road, N.W.10. Tel 
0015/6/7. 


METAL WINDOWS REPAIRS 

METAL WINDOW RENOVATORS, BAR- 
CLAYS BANK CHAMBERS, 1, KINGSLAND 
HIGH STREET, LONDON, E.8. Tel.: CLIS- 
SOLD 0564/5. 

THE MAINTENANCE CO., LTD., 146a, LEA 
BRIDGE ROAD, CLAPTON, LONDON, E.5. 
Tel.: AMHERST 6388. 


METAL WORK 
E. STEPHENS & SON, LTD., 58-66, Bath 
Street, London, E.C.1. Clerkenwell 1731. 
Potter Rax, Lid 


E.12. 


Atlantic 
Ladbroke 


PALMERS TRAVELLING CRADLE & SCAFFOLD Co. Ltd. 
London Address: 3 WOODSIDE GREEN, S.B.25 
Tel.: Addiscombe 7721-4 





STEPHENS & CARTER LTD. 
The Oldest a in the Trade 
731-761, HARROW RD., N.W.10. 
a Ladbroke 1191 (6 lines) 

‘elegrams: Ladders, London 








McLELLAN RAWSON & CO. LTD. 
STOCKISTS 
WESTERN 


RED CEDAR SHINGLES 


COLUMBIA SAWMILLS, HEDON ROAD, HULL. 








STONE eens 
AND CLEAN 


PETER COX 


& PARTNERS LTD. 


33 NORTH ROW, LONDON, W.1! 
Mayfair 1306/5076 








ASPHALTE WORK—FELT ROOFING 


C. PASINI«eswiay» LTD. 
PHONE 53826. GATACRE ROAD, IPSWICH 
For your next Flat Roof Contract 
specify “APWICH” (Regd.) 
Sample and Specification on request. 








New Life in Old Stones 
A specialist service in stonework 
NEW STONE & RESTORATION LTD., 
33, Sloane Street, London, S.W.1 
BELgravia 6271/2 








STEELWORK 


“WHEN YOU NEED IT” 


C & § construction Co. Lt. 
STRUCTURAL ENGINEERS 
STEEL STOCKHOLDERS 


ISLEWORTH, MIDDX. 
Phone: ISLeworth 4155 (7 lines) 








STRUCTURAL 
STEELWORK 


FOR ALL TYPES OF INDUSTRIAL 
PROJECTS, DESIGNED & FABRICATED 
TO SUIT SPECIFIC REQUIREMENTS. 
ERECTED & SHEETED IF NECESSARY. 
COMPLETE STANCHIONS 
FRAME - PURLING 

ere. 





TRUSSES 100° TO 100 O° SPAN 
NORTHARC ORCANISATION 











| 


MORTAR PLASTICISERS 
BRITISH BITUMEN EMULSIONS LTD., 
Manufacturers of Pilycomor, Dundee Read, 
Trading Estate, Slough, Bucks. Tel.: Slough 
21261 /6. 
Deeside, Saltney, Nr. 
23128, 
9la, Lewer Ashley 
Bristol 51380. 
B.B.E,. (SCOTLAND) LTD., 20, Maukinfauld 
Road, Glasgow, E.2. Tel.: Bridgeton 2791. 
CLODOL INDUSTRIES LTD. 
SEALOCRETE PRODUCTS, LTD., 
Works, Hythe Road, N.W.10. Tel.: 
0015/6/7. 
SIKA, LIMITED. 82, VICTORIA STREET, 
LONDON, S.W.1. Tel. No.: ee 3693. 
Lillington, Geo., & Co., Sika, 

lad. Tretol, “fie. 

MOSAIC & TERRAZZO PAVING 

Cope & Co., Ltd. a ee Flooring Co.. 


OFFICE EQUIPMENT 
Clifton, L., & Sons, Ltd. Sankey-Sheldon, Lid. 
Libraco, Ltd. 


OVERHEAD DOOR GEAR & GARAGE 
DOORS 


AUSTINS OF EAST HAM. LTD. 


PAINT & VARNISH MFRS. 
DRYNAMELS, LTD., meagreeees LANE, 
HALL GREEN, BIRMINGHAM 28. Tel 
SPRINGFIELD 4481/2/3/4. 
SEALOCRETE PRODUCTS, LTD., 
Works, Hythe Road, N.W.10. Tel.: 


Chester. Tel.: Chester 


Road, Bristol, 2. Tel.: 


Atlantic 
Ladbroke 


Atlantic 
Ladbroke 


, Spence & Co., Degeee. A. T.. Som @& 


Ltd. 
Dixon's Paints, Ltd. wictalte & Clarke, Lid. 
Duresco Products, Lid. Pinchin Johnson & Co. 
Farmiloe, Geo., & Sons, Silexine — .. 
os 


Led. Sissons 
Hubbuck, Thomas, & Lid 
on, + Sule B”™ Paints Sales. 
Lillington, Geo., & Co., . 
Ltd. Tretol, Lid. 
PAINTING CONTRACTORS 
Alfred Bagnall & Sons, Cook, A. V., & Co., Lid. 
Ltd. Decorative Painting 
Bayliss, Ernie, Ltd. Contractors, Ltd. 
PARTITIONS 
AUSTES OF EAST HAM, LTD. 
Seco, Stramit Boards, Ltd. 
PaRTInions (CELLULAR CORE) 
JABLO Plastics Industries, Ltd., Mill 
Waddon, Croydon, Surrey 
PARTITIONS (METAL) 
Williams, John, (Cardiff), Ltd. 
PARTITIONS (STEEL) 
Abix (Metal Industries), Lid 
PAVEMENT LIGHTS 
HAYWARDS, LTD., Union Street, Borough, 
London, 8.E.1 Phone: Waterloo 6035 (5 lines) 
JOHN HEALEY (London), Ltd., 32, Shaftesbury 
Avenue, London, W.!. Ger. 2610 
Lusfer, Ltd. 
PERSPEX CORRUGATED 
HARRISON & CO. ome MER. 
CHANTS), LTD., 8.K. ODS DEPOT, 
ee LONDON. E.ll. (LEY. 
s » 
PIPES (CONCRETE) 
Eastwoods Sales, Ltd. 
PLASTERS 
HARRISON & CO. (BUILDERS' MER- 
CHANTS), LTD., LEYTONSTONE, LONDON, 
E.11. (LEY. 5851.) Cartite, Paristone, Thistle, 
ete., Plasterboards, etc. 
Gyproc Products, Ltd 
PLASTERERS 
oe -4 Bros. (London), 
td. 


PLASTERING 
APEX PLASTERING, LTD., 2, HEREFORD 
ROAD, EALING, W.5. TEL.: EAL 1233. 
PLATFORM STAGINGS 
BOULTON SCAFFOLDING __ LIMITED, 
LONDON DEPOT, PUTNEY BRIDGE ROAD, 
S.W. i. VANDYKE 6551, 3 limes. WORKS: 
BOO STREET, ae INGHAM 21. 
NORTHERN 9367, 2 tines 
PLUMBING CONTRACTORS 
WILLIS & CO., 47, ELDON ROAD, 


Lane, 


Gypsum Mines, Ltd. 


Campbell Horne & Co.. 
Lid. 


PLUMBERS’ BRASSWORK 
Farmiloe, . 
PLYWOOD 


William T. Eden (London), Lia. 
Travis & Arnold, Ltd. 





POLES 
AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W8 
MACaulay 2233. 


PORTABLE AIR COMPRESSORS & 
ROAD BREAKERS 
BROOM & arate. Ltd., 
Wycombe, Buck 
HUBERT C., LEACH, LTD. High Street, 
Cheshunt, Herts. Tel.: Waltham Cross 25161 
(5 lines). 

Coz, H., & Sons (Plant Hire), Ltd. 

PORTABLE BUILDINGS 
AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W8 
MAcaulay 2233. 

Clifton, 1., & Sons, Ltd. Podmore Works, Ltd 
Marley Tile Co., Ltd. 
PORTABLE POWER TOOLS 


ARTHUR DRYSDALE & CO., LTD., 58, Com- 
merce Road, Wood Green, London, N.22. Tel, 
Bowes Park 7221 New, Used, Bought, Sold, 
Exchanged, Hired. 
Cole. BE. R.. Ltd 


PRECAST CONCRETE MFRS. 
MALCOLM MACLEOD & CO., LTD.. GLEN 
ROAD, WALTHAMSTOW, LONDON, E.17. 
TELEPHONE: COPPERMILL 1147/8. 

Atlas Stone Co., Ltd. Finlock Gutters, Ltd 
Concrete, Lid Helical Bar , ” acmacaal 
Concrete Co., ing Co., 
Kleine Co., Lid. 


PRECAST FLOORING & ROOFING 
Helical Bar & Engineering Co., Ltd. 
John Cooke & Son (Huddersfield), Ltd. 

PREFABRICATED CONSTRUCTION 
Seco, Lid. 

PROPS, STRUCTS (STEEL) 
BOULTON SCAFFOLDING LIMITED, 
LONDON DEPOT, Aydt gall BRIDGE ROAD, 
8.W.18. VANDYKE 6551, 3 lines. WORKS: 


BOOTH STREET, BIRMINGHAM 21, 
NORTHERN 9367, 2 lines. 


Engineers, High 


THE BUILDER 


“ AQUAREP” 


fer 100% Waterproof Cencrete 


“FLUTOL B” 


for Damp-proefing Interiors 
Send fer, Devails. 


DAMP-PROOFING LTD. 
DEPTFORD, LONDON, S.E.8 


TlDewey 1486-7 





RECONDITIONED AND REDRESSED 
EX-RAILWAY TARPAULINS 
Specially selected, repaired, complete with 
eyelets mew tie-ropes. 

Satisfaction fully guaranteed . Immediate dellvery 
Carriage Pald . Remittance with order 
SiZE Reconditioned and Redressed both Sides 

& -10.0 each 


00 ,, 
46.100 ,, 


Core: and Reconditioned Tarpaulins 
€5.0.0 each 
€2. 


” 


Ke i £1.0.0 ae 
Only best quailty linseed of! dressing used, 

S. & J. FITTON (TARPAULINS) LTD. 

COCKHEDGE LANE, WARRINGTON. Phone :35233 (2 lines) 





S24 ERE ©. NEY 


ESTABLISHED OVER 100 f 


Restoration, Preservation and eerys mene 
273-277, Rotherhithe New Road, London,S.B.16 
Phone: Bermondsey 3094 








AND YOUNGMAN OF COURSE, Wand th 








Works, Wandsworth Road, London, S.W 8. 
MACaulay 2233. 


Acrow (B Ltd. Scaffoldi (Gt. Britain),- 





Mills scattele Co., Led. Lt 
Randow Milliman, Ltd. bas 
t 


a 

Scaffolding Co., 
a. 
PROTECTIVE CLOTHING 

AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W.8. 
MACaulay 2233. 

Clifton, 1., & Sons, Ltd. Randow Milimen, Lid 
PUMPS, PUMPING ENGINEERS 


HUBERT C, LEACH, LTD., High Street, Ches- 
hunt. Herts, Tel.: Waltham Gross 25161 (5 lines) 


Greenwich Pump & Millers Machinery Co., 
Plant Co., Ltd. Ltd. 

Lewis & Lewis, Ltd. ~~ Plant Register 

d. 


PUTTY MANUFACTURERS 
Peguaies. Geo., & Sons mated, 


Lid. 
QUARZITE 
STUBBS (MARBLE & QUARZITE), 

LTD., MERSEY WORKS, SMITHDOWN 
LANE, LIVERPOOL 7. Tel.: ROYAL 4951. 
RACKING (STEEL) 

Abiz (Metal Industries), Ltd. 
RAINWATER GOODS 


Braby, F., & Co., Ltd. Harvey, G. A.. & Co. 
oo Geo., & Sons, (London), Lid. 


Nicholls & Clarke, Ltd 
RAWLPLUGS 
Rawiplug Co., Ltd. 


RECONSTRUCTED nner ons 
Ferro-Concrete (Shepperton), Ltd. 
Girlings’ Ferro-Concrete So. Ltd. 
R.C. PRECAST FLOORING & ROOFING 


ORLIT, LIMITED, VICARAGE ROAD, 
EGHAM, SURREY. EGHAM 3601/4. 


ba ag Ferro-Concrete 
Ltd 


Thomas, & 


Costaip | Concrete Co., Helical Bar & Concrete 
Lid Engineering Co.. Lid 
REINFORCED CONCRETE ENGINEERS 
& CONTRACTORS 
HILLS Structures & Foundations, Ltd., Heather 
Park Drive, Wembley, Middlesex 
ORLIT LIMITED, VICARAGE 
EGHAM, SURREY. EGHAM 3601/4 
FAWCETT CONSTRUCTION CO., LTD., 
117, Victoria Street, London, §.W.1. Victoria 
5845. 
British Reinforced Con- Helical Bar & Engineer- 
crete Engineering Co., ing Co., L 
Lid. Jones, T. C 
Expanded Metal Co., Lta. 
td. Kleine Co., Ltd 
Girlings’ Ferro-Concrete . ° . Lea 
Co., Ltd. Si Piles 


ROAD, 


" & Co., 


PALMERS TRAVELLING CRADLE & SCAFFOLD Co. Ltd. 
London Address : 3 WOODSIDE GREEN, S.B.25 
Tel.: Addiscombe 7721-4 
Northern Address: 211, BorovucH Roap, 
MupvLgssrouGH. Tel.: Middlesbrough 3051. 


Boyle’S-irrn»Ventilator 


OVER TWO MILLION IN USE 


ROBERT BOYLE & SON 


VENTILATING ENGINEERS 
OYSTER LANE, BYFLEET, SURREY 
Tel. BYFleet 4376 














GEORGE LILLINGTON & Ce. Ltd. Willew Lane, 
Mitcham, Serrey Me. 2 METALLIC Liguis 


4 col fets seiviion fer waterpreefing exterior wails, 





WELDED STEEL PRODUCTS 
OF ALL DESCRIPTIONS 

in }” to }” MS. PLATE 

AIR RECEIVERS 
HOPPERS 


CHIMNEYS 
PRESSURE 

VESSELS 

ANGLE ¢ FLAT RINGS, 


THAMES RD., ETC. 
BARKING, ESSEX. 


Telephone : RiPpleway 3011-2 
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REINFORCEMENT STEEL 
Expanded Metal Co., soon, tT. ¢.. @ Co.. 
’ 


Ltd 
Helical Bar & Engineer- R. C. (Steel). Ltd 
Truscon, Ltd 


ing Co., 


RIVETS (ROOFING, CEILING) 
Tucker. Geo., Eyelet Co., Lid 


ROAD-MAKING EQUIPMENT 
BROOM & Wade, Litd., Engineers, High 
Wycombe, Bucks 
HUBERT C. LEACH, LTD., High Street, Ches- 
hunt, Herts. Tel.: Waltham Cross 25161 (5 lines) 
Vales Plant Register, Ltd 


ROLLING SHUTTER MFRS. 

J. TAYLOR (SYSTON), LTD., Janus Works, 
Albert Street, Syston, Leicester. Tel. Nos 
Syston 2133 and Manchester, Ringway 3996 


ROOF INSULATION 

JABLO Plastics Industries, Ltd., Mill Lane 
Waddon, Croydon, Surrey 

British Hermeseal, Ltd. Stramit Boards Ltd 


ROOF LIGHTS 
ALLAN BLUNN, LIMITED, 
STREET, LONDON, W.C 
WHltehall 8801-2-3. 
Postion. Geo., & Sons, ai a 
Haywards, Ltd. (Rilite) Rubber Improve. 
Mellowes & Co., Ltd. ment, Ltd 


ROOF PANELS (STRUCTURAL) 
Seco, Ltd. 


ROOFING COMPOUNDS 


BRITISH BITUMEN EMULSIONS LTD.. 

Dundee Road, Trading Estate, Slough, Bucks. 

Tel.: Slough 21261/6. 

Deeside, Saltney, Nr. Chester. Tel.: 
8. 


2 Co. 
Johnson’s R. 5 Engineer- 
Ltd. 


29, CRAVEN 
icon, Telephone: 


Glazing Co., 


Chester 


91a, Lower Ashley Road, Bristol, 2. Tel.: 
Bristol 51380. 

B.B.E. (SCOTLAND) LTD., 20, Maukinfauld 
Road, Glasgow, E.2. Tel.: Bridgeton 2791. 


SIKA, LIMITED, 82, VICTORIA STREET, 
LONDON, S.W 1. Tel. No, ViCtoria 3693, 
“RITO” & * RITOLASTIC,” Andrew Max- 
well, Maxwell House, St. Paul's Square, Liver- 
poo! 3. 
“ Aquaseal,” wey Wig- Expandite, Lid. 
gins & Co., Ltd. Farmiloe, Geo., & Sons, 
= Bituseal, x Sealocrete Ltd. 
Produc Leta. Permanite, Ltd. 
= Golenen, % British Bye- Ruberoid Co., Ltd. 
Products, Ltd. Tretol, Ltd. 


ROOFING CONTRACTORS 
ASBESTOS Cement Roofings (London), Ltd., 
3-4, Hardwidge Street, London, S.E.1 
Asphalte (London), Ltd. Neuchatel Asphalte Co.. 
— Wiggins & Co., Ltd 


L Postineen. E. (London), 
Eastwoods 


Specialists, 

Ltd. pomesnine, Ltd 

— Asphalte Co., Roberts, Adlard & Co., 
t 


° d. 
General Asphalte Co., Salter, Edwards & Co., 
Ltd. Ltd. 
—- F.. & Co., Southern Asphalte, Ltd 
td. 
ROOFING FELT 


Biackwells & National Permanite, Ltd. 
as, Ltd. Podmore Works, Ltd. 
Damp Courses, Ruberoid Co., Ltd. 


ROOFINGS (VARIOUS BRANDS) 
Anderson, D., & Sons, “ Lion PF wane F.. & 


Permanite Ltd. (Per-na- 
nite — o,”” “ Rur- 


aflex 
muveroid ‘Co., Ltd. 


SAND & GRAVEL MERCHANTS 
COX, H., & Sons, Ltd., 33, Southampton Way. 
Camberwell, London, S.E.5 
Bustwoods Sales, Ltd. 


SANDERS (ELECTRIC) 
HINE LIMITED, BEDFORD 
LONDON, S.W.4. BRIXTON 1127. 


SANITARY FITTINGS & ENGINEERS 
TIMMINS & FOULKES, LTD., King Street, 
Dadiey, Worcs, 

— Bros. (London), bes egg & Hughes, 
td. t 
=. Hunt & Co., Ltd. Haywards, 


Ltd. 
twoods Sales, Ltd. Nicholis & Clarke. Ltd 
Farmiloe, Geo., & Sons, 


SASH CHAINS & SASH PULLEYS 
Royde & Tucker, Ltd. 


SCAFFOLDING 


BOULTON SCAFFOLDING LIMITED, 
LONDON DEPOT, PUTNEY BRIDGE ROAD, 
S.W.18. VANDYKE 6551 (3 lines). WORKS: 
BOOTH STREET, BIRMINGHAM, 21. 
NORTHERN ‘067 (2 lines). 

Kwikform, Ltd 


td. 
“ Corropiast,” Holeplast, 
Lat 
General Asphalte Co., 
Ltd. 


ROAD, 
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SEALING COMPOUNDS 
SIKA LIMITED, 82, VICTORIA STREET, 
LONDON, S.W.1. Tel, No.: VICTORIA 3693. 


EXPANDITE, LTD., Chase Road, London, 
N.W.10 


SECTIONAL BUILDINGS 
Ciifton, I., & Sons, Ltd. 


SHEETERS (ASBESTOS CEMENT) 
HINE LIMITED, BEDFORD ROAD, 
LONDON, S.W.4. BRIXTON 1127. 

SHEET METAL WORKERS 
E, STEPHENS & SON, LTD., 58-66, Bath 
Street, London, E.C.1. Clerkenwell 1731 


Clark, Hunt & Co., Ltd. Harvey, G. A., Co. 
Gardiner. J., & Co., Ltd. (London), Ltd. 


SHELTERS 
Clifton, L.. & Sons, Ltd. 


SHELVING (STEEL) 


Abix (Metal Industries), Lid. 


SHINGLES (CEDAR WOODS) 


Cot, W. H. (London), Ltd. 
McLellan Rawson & Co., Ltd. 


SHOP & OFFICE FITTERS 
JAMES WHITE (SHOPFITTERS), LTD., 
TEAM VALLEY TRADING ESTATE, GATES- 


HEAD 11, CO. DURHAM, Tel.: LOW FELL 
76077, 


oe A.. & Co., Pollard, B., & Co.. Lid 


SHORES, ADJUSTABLE 
BOULTON SCAFFOLDING LIMITED, 
LONDON DEPOT, PUTNEY BRIDGE ROAD, 
S.W.18. VANDYKE 6551, 3 fines. WORKS: 
BOOTH STREET, BIRMINGHAM 21. 
NORTHERN 9367, 2 lines. 


Acrow (Engineers), Ltd. Steel 


Scaffolding Co., 
— (Gt. Britain), Ltd. 
td. 


SHUTTERS, REVOLVING & ROLLING 
SKINS * Rolador,”’ Blackhorse Lane, 
althamstow, London, E.17 
Dennison, Kett & Co., Mather & Platt, Ltd. 
Lta Shutter Contractors, Ltd 


Haywards, Ltd. Teylor, J. (Syston), Ltd. 
Hirschhorn. E.. & Co., Lida. 


SLATE & TILE MERCHANTS 
BROUGHTON MOOR Green Slate Quarries, 
Lid., Coniston, Lancashire 
ETRIDGE. 5, 3J., Junr., Bethnal Green Silate- 
works, London, E,2. 

Parkinson, E. (London), Ltd. 


SLATE (CILLS, COPING SHELVES, Etc.) 
BROUGHTON MOOR Green Slate Quarries, 
Lid Coniston, Lancashire. 

INIGO JONES & CO., TUDOR SLATE 
WORKS. GROELSON, CAERNARVON. 
TEL.; LLANWYNDA 242 


SLIDING DOOR GEAR 

ALDAM, E. Hill & Co., (All Systems), 
Britannic Works, Red Lion Road, Tolworth, 
Surbiton. Surrey ELMbridge 0090 (6 lines). 
ELLARD SLIDING DOOR GEARS, LTD., 
Works Read, Letchworth, Herts, Tel.: 613/4. 
HENDERSON, P. C., LTD. ROMFORD, 
ESSEX (Complete range). Tel.: Ingrebourne 
41111 (8 lines). 
KING, Geo. W., Ltd. (All Systems), Argyle 
— Stevenage, Herts. Stevenage 440 (10 


SLOTTED ANGLE (STEEL) 
Abix (Metal Industries), Ltd. 


SPLITHEADS 
BOULTON SCAFFOLDING LIMITED, 
LONDON DEPOT, PUTNEY BRIDGE ROAD. 
pte VANDYKE 6551, 3 lines. WORKS: 


H STREET BIRMINGHAM 21. 
NORTHERN 9367, 2 lines. 


STAGE EQUIPMENT 


Fosters (Curtains), Ltd. 


STEEL CHIMNEY SHAFTS 


Cc. & M. Engineering Gray, J. W., & Son. 
Co., Ltd. Lid. 


STEEL MOULDS FOR CONCRETE 
PRODUCTS 
BLAW KNOX, LIMITED, (Box 113A), 90-94, 
Brompton Road, London, S.W.3 
Acrow (Engineers), Lid 


STEEL OFFICE & FACTORY 
EQUIPMENT 
Sankey-Sheldon, Ltd. 


THE BUILDER 





STEPHENS & CARTER LTD., 
Tne OaLTeL, HARROW RD., N.W.10 
T : Ladbroke 








1191 (6 Hines) 
Telegrams: Ladders, London 


ane)\ite 


DOUBLE! ||GLAZED 
FROM STOCK! 
€25 nett 


WINDOWS [Gam 


TOMO TRADING CO. LTD. Cowley Peachey, 
Uxbridge, Mddx :: Telephone: West Drayton 375! 





‘Picture’ 
windows to BSS 644 
overall size 5’ 114” 
wide x 4 04" high 
AVAILABLE 


STEEL SCAFFOLDING ‘ce 2lso_ Tubular 


Scaffolding 
BOULTON SCAFFOLDING LIMITED, 
LONDON DEPOT, PUTNEY —— ROAD. 
S.W.18. VANDYKE 6551, 3 lines. WORKS: 
BOOTH STREET BIRMINGHAM 
NORTHERN 9367, 2 lines. 
Cradle-Scaff, Ltd. Palmers Travelling Cradle 
Nicholl, Dawson & & Scaffold Co., Lid 
Humphries, Ltd. Stephens & Carter, Ltd 
Tellok Appliances, Lid 
STEEL SHUTTERS 
HASKINS, ** Rolador,’ 
thamstow, London, E.17 
J. TAYLOR (SYSTON), LTD., Janus Works, 
Albert Street, Syston, Leicester. Tel. Nos. 
Syston 2133 and Manchester, Ringway 3996. 
Potter Rax, Ltd. 


STEEL SHUTTERING 
BLAW KNOX, LIMITED, (Box 113A), 90-94, 
Brompton Road, London, S.W.3 
Acrow (Engineers), Ltd. Kwikform, Ltd. 
Rapid Metal Developments, Ltd. 
STEEPLEJACKS 
GRAY, J. W., & SON, LTD., Tudor House, 
1, Princeton St., Bedford Row, W.C.2. Tel 
Cha. 8701-2, and 13, Castile Street, Salisbury 
Sal. 2750 
Furse. W. J.. & Co., Ltd. 
STONE, GRANITE, Etc. 
BROUGHTON MOOR Green Slate Quarries, 
. Coniston, Lancashire. 
STUBBS (MARBLE & QUARZITE), 
MERSEY WORKS, SMITHDOWN 
LANE. LIVERPOOL 7. Tel Royal 4951. 
STONE CLEANING & RESTORATION 


aly Cox & Partners, <* Stone & Restora- 
4. 


* Blackhorse Lane, Wal- 


Lid 
Neonore Industries, Ltd. Reparations-Dreytus 
Lid. 


Szerelmey, Ltd. 
STRUCTURAL STEELWORK 
MEASURES BROS. (1911), LTD. 
A. H. Alien, (Engineers), i td. 
& Sons, Croggon & Co., Ltd. 
. Dun 
& Sons 
(Bolton), 


Boulton & Paul, Ltd. 

Braby, F.. & Co., Ltd. td. 

Braithwaite & Co. /- 2c & %.. 148 
(Enars.), Ltd. Ludwell & Co., Ltd. 

Clark, Hunt & Co., Ltd. a Organisation. 

Cc S. Construction Williams. . (Cardiff) 
Co., Ltd. Led. 

SURFACING COMPOSITION 
(CEMENTITIOUS) 

Pyrock. Ltd. 

SURVEYORS’ INSTRUMENTS 
Hilger & Watts, Lid. 

TANKING 
PERMANITE, LTD., 455, OLD FORD ROAD, 
LONDON, E.3. ADVANCE 4477 (10 lines). 

TANK LAGGING UNITS 
Stramit Boards. Ltd. 

TANKS, CISTERNS, CYLINDERS, Etc. 
Braby. F.. & Co., Ltd. Farmiloe, Geo., & Sons 
Braithwaite & Co. Lid 

Harvey. G. A.. & Co 
(London), Ltd. 


Mather & Platt, Ltd. 


-» Ltd. 
Croggon & Co., Ltd. Nicholls & Clarke, Lid 


TAPS 
Evans, F. H., & Co., Ltd. 


TAPS (MIXING) 
Walker, Crosweller & Co., Ltd. 


TAR-PAVING CONTRACTORS 
General Aspkalte Co., Utd. 


TARPAULINS 


BOULTON SCAFFOLDING LIMITED, 
LONDON DEPOT, PUTNEY BRIDGE ROAD. 
S.W.18. VANDYKE 6551, 3 times. WORKS: 
BOOTH STREET, — 21. 
NORTHERN 9367, 2 limes 

Clifton, L, & Sons, Ltd. Podmore Works Ltd. 
Fitton, S. & J., (Tar- Smith, John, & Co. 

paulins), Ltd. (London), Ltd. 


WALLBOARD MAKERS 
r 


TERRAZZO 


PRECAST TERRAZZO, wr LTD., 
CATFORD, S.E.6. HIT, 4798 & LEE. 0849. 


TILES (FLOOR AND WALL) 
STANBURYS TILING COMPANY, 42, BRAD- 
FORD ROAD, DEWSBURY. 

“ Accotile Armstrong Carter & Sons (London) 
. Ltd. Lid. 
Carter (Brockley), Lid 


s, . ope o., Ltd. 
me Art Tile Co., Marley Tile Co., Ltd 


TILES (ROOFING) 


Bastwoods Sales, Ltd. Mariey Tile Co, Ltd. 
= a & Concrete Walley, T. E.. Lid. 
o., Ltd, 


TIMBER 
AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W.8 
MACaulay 2233 
—— Cc. F., & Son, Morris, M. A t 
a 


, Led. 
hoenix Timber Co., 
Bloore, W., & Son, Ltd. td. 


Fry, W. S., Ltd. > . & 3, Led. 
Gliksten, J.. & Son, . Co., Ltd. 


t Travis & Arnold, Ltd. 
a a Smith & Co. Vigers, Lid. 
td. 


TOWER CRANES DISTRIBUTORS 
DOE, ERNEST, & SONS, LTD., Industrial 
Division, yuna A. a Tel. No.: Hatfield 


Peverel 311 (1 nes). Night Tel.: Hatfield 
Peverel 319. 


TUBULAR SCAFFOLDING 
BOULTON SCAFFOLDING LIMITED, 
LONDON DEPOT, was BRIDGE ROAD, 
S.W.18. VANDYKE 6551, 3 limes. WORKS: 
BOOTH TREET BIRMINGHAM 21. 
NORTHERN 9367, 2 limes. 
AND YOUNGMAN OF COURSE, Wandsworth 
Works, Wandsworth Road, London, S.W.8. 
MACaulay 2233. 
PETER COX CRADLING CO., Grosvenor 2023 
Acrow (Engineers), Ltd. Palmer's Travelling 
Boulton — Struc- + & Scaffold 
Cradie‘Scaft, Lid. Rendew Miliman, Ltd. 
Essex Steel Scaffolding Scaffolding (Gt. Britain). 


Co., Ltd. Lid. 
London & Midland Steet Steel Scaffolding Co.. 
Scaffolding Co., Ltd. Ltd. 
Mills Scaffold Co., Ltd. Stephens & Carter, Lid. 
Tellok Appliances. Ltd. Turner Scaffolding, Lid 


VALVES (THERMOSTATIC MIXING) 
Walker. Crosweller & Co., Lid. 


VENEERS 
Gliksten, J.. & Son, Ltd 


VENTILATION 
W. G. PARSONS & SONS, BARBARA CLOSE, 
ROCHFORD, ESSEX MA ANAC ues 
OF THE * DRAUGHT- MASTER” AN 
* FLUE-MASTER " WARM FLOW auto. 
MATIC AIR INLET-UNITS. 


VENTILATORS 
Boyle, Robert, & Son. 


VENTILATING, Etc. 
Boyle, Robert. & Son. 
Clark, Hum & Co., Ltd. 
Cok Ventilation, Ltd. 
Greenwood’s & Arrvac 

Ventilating Ce., Lid. Newman & Watson. Site 

VERMICULITE 
A. R. & W. CLEAVER, LTD., Wood Street, 
Northampton. 

DUPRE VERMICULITE, LTD., Friars House. 
39/41, New Broad Street, London, E.C.2. Tel 
No.: London Wail 5026. 
Dohm, Ltd. Pyrok, Ltd. 


Berite, Ltd. . Lea, 
Bowaters Building 
Boards, Ltd. 
Brandt’s, Wm., (Wall- 
» Led 


B {Tish Plaster Board, 
td., 
Cape Asbestos Co., Ltd. 


Al 
Celotex, Ltd. . & HKewood, 


WALLBOARD IMPORTERS 
William T. Eden (London), Lid. 


WALL-LININGS 
Stramit Boards, Ltd. 


go ng STOCKISTS 


& Son, Lid. 
Pry. se waler 3" “Lid. 
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WATERPROOFING MANUFACTURERS | WATERPROOFING EMULSIONS | WINDOW FRAMES & SASHES (METAL) 

fonbon. $.W.1. i. Now VICTORIA ms. ee oe Cri Nsectecming Mellowes ‘a Co., Led. 
Lid Nicholis & Clarke, Ltd. 

rnd oa a LTD., “* Aquarep ' WELDED STEELWORK Farmiloe, Geo., & Sons, Williams, John, (cardia), 
Fluto (“ U.K. Works, Deptford, aoe Lid. Lid 
S.E.8. Te: Tideway 1486-7. Cc. & M. Engineering Co., Ltd. Haywards, Ltd. Wiggins-Sankey, Ltd. 
“RITO” and “ RITOLASTIC ” 
Maxwell (Inco. Liverpool Borax Co., Ltd.) WINCHES WIREWORKERS & WEAVERS 


li House, St. Paul’s Square, Liverpool 3 DOE, ERNEST, & SONS, LTD., Industria! POTTER, F. W. & SOAR, LTD., PHIPP 
Berry Wissine & Co., Lillington, Gee, & Ce.. | Division, Uiting, Essex. Tel. No.: Hatfield STREET, LONDON, E.C.2. 
Bris Bye-Products,  Quickset Water Seales. |  Bovere jig. ‘lines). Night Tel.: Hatfield = woop PRESERVATIVES 
_e .. Sale CB. , ” Rentokil Wood & Szerelmey, Ltd. 
Sia, * A 8 Co Sitegee © tame | ACE Dette. tt Ope meee cum | teed Seem 2 Brine, 
Damp-Srocias. Ltd. Sealocrete Products, Ltd. | 4 tal ane . dD. 
mgersol. Lid. Ltd s Paint Sales =| WINDOWS 
ag ee | oh > Tomo Trading Co.. WOOD WINDOWS (DOUBLE GLAZED) 
WATER HEATERS WINDOW FRAMES & SASHES (WOOD) essen salon bape 
Ascot Gas Water Heaters, Lta Austins of East Ham, Tomo Trading Co.. Ltd WOODWORKING MACHINERY 
Aidas Electric. Ltd Ltd. Danckaerts Woodworking Machinery, Ltd 





The Latest Report by the Central Council for the Care of Churches 


CHURCH TIMBERWORK, BOOKS & FABRICS: DAMAGE and REPAIR 


Now published in book form. Price 2/6 By Post 2/10 


THE BUILDER BOOK CENTRE - 4 CATHERINE STREET - ALDWYCH - W.C.2 + Temple Bar 6251/6 Extn. 5 


EC. & J. KEAY LTD. 


Constructional Engineers and Bridge Builders 











rn EE 
| 
j 


STRUCTURAL STEELWORK 
OF EVERY DESCRIPTION, 
INCLUDING FACTORY AND 
MULTI-STOREY BUILDINGS, 
BRIDGES, ETC. ALSO STEEL 
PLATEWORK. 





CONTRACTORS TO H.M. ADMIRALTY, 
H.M. WAR OFFICE, MINISTRY OF 
WORKS, CROWN AGENTS, BRITISH 
TRANSPORT COMMISSION, UNITED 
KINGDOM ATOMIC ENERGY 
AUTHORITY, ETC. 











New Generating Station—Nechells, Architects : 
for the British Electricity Authority }. Alfred Harper & Son 


JAMES BRIDGE WORKS, DARLASTON “RUNNYMEDE,” HENLEY-IN-ARDEN, 


Telephone : Telegrams : SOLIHULL, WARWICKSHIRE 
james Bridge 266! “ Keay, Birmingham "’ Telephone : 211 HENLEY-IN-ARDEN 


Also LONDON and SOUTHAMPTON 
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YOU MUST SEE THE NEW, NEW 


IN] YAY wane v 


Victor 


ELECTRIC 
HAMMER DRILL 


WILL SAVE YOU LZLLZEELEL’s 
HAS NO EQUAL FOR DRILLING 
IN BRICK, STONE OR CONCRETE 

















‘ 
VICTOR PRODUCTS (WALLSEND) LTD - WALLSEND-ON-TYNE + ENGLAND SERVICE DEPOTS THROUGHOUT THE COUNTRY 
LONDON POLLARDS 0077 DONCASTER 2515 STOCKPORT 5295 WALLSEND 6833! EDINBURGH 53967 and also at Lichfield 2052 and Newport 62094 


= ” ara 


Peer 
| ji? Pal es aa 


e cae ~ | : +4) 4 : R ; moons aeeet | ou! 
WERNICK goo a Seas =e 


SITE OFF _— oa 
CAN G : 7 


Sturdy Wernick construction site buildings are roomy, 
weather-resistant offices that can be erected quickly for imme- 
diate occupation. Sections can be added on short notice when- 
ever the job makes more area a necessity, since these low cost 
structures are specially designed to grow with your needs. 

Site buildings are available from your nearest Wernick dealer. 
His name and address will gladly be supplied if you write to 


S. WERNICK AND SONS LIMITED, 


DEPT. 51 WORCESTER STREET, WOLVERHAMPTON. TEL: 25028/9. D B iTY 
DEPT. 51 MOLINEUX WORKS, BILLERICAY, ESSEX. TEL: 274, fOF EX j EN A iL 
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Uj Y 


|, PAINTED WITH / 1,000,000 feet 
Brolac paints — 


Z, 


Y UY, WY wy, WY Alli 
UMass ddétldddia Over one million 
feet of DURAJOINT 


have been used in concrete 
structures all over the 
world — and there’s more 
going in every day. 


More and more civil engineers are turning to Durajoint—a 
tough, durable, flexible PVC expansion joint for concrete; 
easy to install and easy to splice, resistant to water, acids 
and alkalis, impervious to weather, stable at high and low 
temperatures 100°C. (212°F.) to —20°C. (—4°F.)*. Durajoint 
provides a watertight joint for pressures up to 150 lbs/sq. in. 
or 350’ head and gives reliable service under all conditions— 
that’s why it is being specified for so many major construction 
projects. You wil find full technical details in our booklet 
“ Durajoint’’, copies of which are freely available on request. 
*An Arctic Grade is available to withstand temperatures 
from 100°C. to —60°C. 

“Durajoint”’ is a registered trade name. 


There it nothing quite like DURASOINT 


THE MICANITE & INSULATORS CO., LTD., 
ir and j Empire Works, Blackhorse Lane, Walthamstow, London E.17. 


Tel: Larkswood 5500. "Grams: Mytilite, Easphone, London. 








HADLEY & VENABLES LTD., DRONFIELD, SHEFFIELD 
Dominion Steel & Tool Works, Dronfield, Sheffield 


Photo by courtesy of Hadley & Venables Ltd. 66 COOLERWAY 99 


This busy plant is typical of many of the factories Extractor Fan by Metway 
throughout the Country maintained and protected 


with Brolac Paints. For the decoration of 
buildings and equipment, the identification The perfect 
of pipe-lines and services, and for safety purposes .. . | answer 
colour has a vital role to play. The full range to foul air and 
of Brolac Paints includes a finish for every purpose 
in attractive toning colours. 








condensation! 





101 COLOUR RANGE 


The full B.S.2660 range of gloss colours, together with the recom- 
mended B.S. Colours in semi-gloss and matt finishes, available 
from stock. 








% APPROVED BY ALL 
BROLAC GLOSS ENAMEL FINISH ELECTRICITY BOARDS 


BROLAC EGGSHELL FINISH —+i| | ge GUARANTEED 
MURAC P.E.P. PLASTIC EMULSION 1 | FOR 12 MONTHS 
MURAC VELVET (MATT OIL PAINT) ,_ £2 —& 

= PRICE £ “1 4 
BRISTOL FIRST GRADE WATER PAINT ETC. + as ® EACH 


* The JOHN HALL TECHNICAL AND COLOUR ema , 3 speed regulator 35 /- extra. 
ADVISORY SERVICE will be glad to assist with specifica- a | 
tions and colour advice. 

Colour card and price lists available on request. @ To be effective, an Extractor Fan should provide 12 changes of air per hour 

The “‘Coolerway"’ with its 7}” blade displaces 16,000 cu. ft. per hour and 

meets this requirement in the average room. 
@ 25 watt motor, TV suppressed, no maintenance. 
(BRISTOL & LONDON) LTD. @ Instaliation simple, with full instructions. 


Obtainable from ali reputable Electrical Wholesalers and Builders’ Merchants. 


HENGROVE, BRISTOL 4 (Tel: Whitchurch 2162) For further details ask for Catalogue DAR/I6/TB. 


1/5 ST. PANCRAS WAY, LONDON, N.W.1 (Tel: Euston 9181/8) z! 
26 PARK ROW. LEEDE 1 (Tel: 34390) || METWAY - KEMP TOWN - BRIGHTON 
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THE BUILDER 


INTRODUCE 
FREE-STANDING 


MAN-CARRYING HOIST 


The new ACE Skymaster Mk. Il — FREE- 
STANDING man-carrying hoist —is designed 
for installation on multi-storey apartment con- 
tracts for the speedy conveyance of supervisory 
staff and workmen. 


The new Skymaster is supplied asa COMPLETE 
INSTALLATION — a fact which offers a sound 
economic investment to the contractor. 


This low cost ‘ packaged deal’ incorporates a 
PREFABRICATED TUBULAR HOIST TOWER 
consisting of panel frames and cross bracings of 


ne for further details and full 


exclusive ACE design. Rapidly erected with a 
minimum amount of skill in a minimum amount 
of time. 


The ACE Skymaster Mk. Il is completely FREE 
STANDING TO A LANDING HEIGHT OF 
75 FT. ULTIMATE LANDING HEIGHT IS 
WELL OVER 250 FT. 


SPECIFICATIONS 


MK. || —I ton/!2 men: 100 f.p.m. 
MK. | la—lI ton/12 men: 230 f.p.m. 
MK. 111—2 ton/20 men: 300 f.p.m. 


specification to 


- C. =. MACHINERY LIMITED 


PORDEN ROAD 


emg hie ; 


and at Harlequin Ave. Great West Road, £ 


S.W.2 


A 


LONDON 





THE BUILDER 





MISCELLANEOUS ADVERTISEMENTS 





1. CLIFTON & SONS LID. 


Neeld Parade, Wembley, Middiesex 
Te WEMpbiey 





‘BULLDOG’ SHOVELS 
: DREADNOUGHT’ FORKS 


The “ENGLISH FOOLS made? 


Can be purchased from 
LONDON STOCKISTS: 











SYST OIN 


ROLLING SHUTTERS 


IN STEEL. ALUMINIUM & WOOD 


4. TAYLOR (SYSTON) LTD. - SYSTON - LEICESTER 
fetcphone : SYSTON 2133 and MANCHESTER RINeway 396 





Steel Wheelbarrows 


CAYLESS Bios. coarrerseay L™ 
91/93 BATTERSEA PARK ROAD, S.W.8 


LONDON 








Prepaid, twenty-four words, 8/6 
each additional six words, 2/- 
Display, 30/- (per single column inch) 











WANTED 


ANTED — TRENC H SHEETING, 

KWIKFORM FRAMES, ctc., and all types of 
non-mechanical builders’ equipment. Sites cleared by 
arrangement.—PLANT & BUILDING EQUIPMENT 
Ltd., Chatfield Works, 1 Chatfield-road, Battersea, 
London, S.W.11. Tel. : BATtersea 9213. 

E are buyers of redundant and surplus REFRI- 

GERATION EQUIPMENT, all kinds. We dis- 
mantle = collect. Best prices given.— Write Box 950, 


The r. 
“ANTED - ALLOY and STEEL TUBULAR 
SCAFFOLD, large quantities only. Sites 
cleared anywhere. Non-Mechanical 
piant.- -Contact : 
street, Bow, E.3. 
ANTED.—1 
2 ft. in 2 ft. multiples. 
"Phone Lodge Hill 2345. 
OR the highest prices auction your plant and 
building material .—Consult VERYARD & 
YATES Estab. 1896), Specialist Auctioneers to the 
Building Trade. Offices: 2 and £35 H-gh-street. Brom- 
ley. Kent Tel RAV 8731-417 


PROPS, 


UTS. 8 ft. to 
Clear your sites.— 





IERCED STEEL PLANKING in prime second- 
hand condition, 10 ft. 0 in. long by 15 in. wide. 
Approximately 65 lb. per piece. Ideal for site work 
Carriage paid London area or five- 

miles from London.—A. 
Penge-road, South Norwood, 


YD 3131/4. 
fotise SERVICE ELECTRIC METERS, 200-240v. 
ls. slot Repayment or Credit Pattern from 
stock. CONIVERSAL ELECTRICAL, 217m City-road, 


Best Swedish Crown or W.W 
: . x 4 ft. x Ig in. single sheets at 
12s. 9d. each; 2-8 sheets at 10s. 7d. cach; 9-100 
sheets at 10s. Id. each. Sizes and prices oa, applica- 
tion. Carriage paid London area only.—H. HILL, 
oe B -70 Penge-road, South Norwood, S. E. 25. SYD 


313 
ECONDHAND ROLLED STEEL JOISTS. New 
Mild Steel RODS and new B.R.C. FABRICS, all 
available for immediate delivery from stock.—Contact 
A. F. SIMPSON, Lid., 68-70 Penge-road, South 
Norwood, S.E. SYD 3131/4. 
UILDERS ! Others compete—we co-operate ! 
It’s Packaged GUILDWOOD Buildings for profit 
CEDAR HOMES, LIMITED, Dept. 50, Artington, 
Gu Idford 
AST IRON GUTTERS, Box, Moulded, HR., 
Wall. Vener, etc., 4 to 24 in. wide, C. 
PIPES. 2. 24. 34. 4, 5 and 6 in 
Hanwell, w7 Est 1932).—-HILLS 
49 Queen Victoria-street, London. E.C 
ANVAS COVERS for concrete, 27 ft 
each, carriage paid.—L. H. HILL, Ltd., Tarpaulin 
Works, 118/124 North- street, Hornchurch, Essex. 
Telephone Hornchurch 4666) _ 
OLYTHENE SHEE TING. (British Visqueen) 
Protect your work, plant and machinery the 
500 gauge clear, 12 ft. x 150 ft. rolls 
l4s. 6d. each. 500 gauge, black, 2 ft. x 
rolls at £15 19s. each; 1,000 gauge, clear. 
x 75 ft. rolls at £11 6s. each.—-Complete lists 
and samples from H. C. HILL. Ltd., 68/70 Penge- 
road, South Norwood, S.E.25. SYD 3131/4 


CAFFOLD FITTINGS in makes S.G.B., 
Mills, Burton and Big Ben, etc., including 
DOUBLE COUPLERS, JOINT PINS, 
SWIVEL COUPLERS and PUTLOG CLIPS 
from 2s. lid. cach All fully overhauled and 
in ready for work condition EEL AND 
ALLOY SCAFFOLD TUBE and Blade End 
PUTLOGS available in quantities.—PLANT 
& BUILDING EQUIPMENT, Ltd., Chatfield 
Works, 1 Chatfield-road, Battersea, London, 
S.W.il Tel.: BATtersea 9213. 


R SALE: ACROW PROPS, 1,200 Type IX. 1,000 
Type 2X.—Contact: C. EVANS & SONS Litd., 
Burnside-street, Bow, E.3. Tel.: ADVance 5691,2/3 
SALE: 4 ft. 6 in. KWIKFORM UNIT 
SCAFFOLD, H. Frames.-—-Contact: C. EVANS 
& SONS Ltd.. Burnside-street, Bow, E.3. Tel. 
ADVance 5691/2/3 
ANUFACTURERS of CONCRETE PRO- 
DUCTS, Fencing, Kerbs, Flags. —_— 
Cc. A. 8. C. OWARD, Lid., St. John’s Works 
Bedford. Tel.: 


‘ord 4204. 
> EVANS & SONS. Litd., for first-class Scaffold 
© Coupiers, all manufactures. Expert advice given 
. service.—Contact: C. EVANS & 
Burnside-street, Bow. £.3. Tel.: 


2/3. 
HARDWOOD MOULDINGS PLAIN and 
MBO: MBOSSED ORNAMENTS and 
and to-day’s lowest 
MOULDING a 


trade _prices.—-DAREVE’S 
~~, Watford, ay 


Ltd., Cassio Bri Wharf. 
24241 /2/3. Telegr: Darmould, ‘or: 

R SALE: TRENCH STRUTS, Acrow and Kwik- 

vag 400 No. 1, 100 No. 2, 1,000 No. 3.— 
Contact: C. EVANS & SONS Ltd., Burnside-street, 
Row E.3. Tel.: ADVance 5691/2/3. 

ROTECTIVE CLOTHING. Acep warm and dry 

with Hill's clothing. Typical oes TOGGLER 
DUFFEL COATS +32 ozs.) at 8d. each: 
pat age od DONKEY VACKETS” <30 ozs.) at 

9d. each; EXECUTIVE DONKEY JACKETS 
ry ozs.) at 645. 8d. each. Carriage paid London arca 
or 3s. extra each garment throughout Great Britain. 
Complete lists on application.—H. C HILL. Lid.. 
“ce Penge-road, South Norwood, §.E.25. SYD 
13if4 





DON’T WASTE 
LOFT SPACE 


Make™ lofts easily accessible by 
fitting Benson Loft Ladders. 
Fixed in half an hour and costs 
only £11.19.6d. complete and 
carriage paid. Write for leaflets. 
BENSON LOFT LADDERS. 
Dept. B. Greensway, Garforth 
ir. Leeds. 


ZETA wo 


FLOORING CO. (1910) LTD. 
40 years’ experience at your service 
All types WOOD FLOORS. 
iat ail Maahe 
SURFACING. 
Magnesite Composition 
PARQUETRY. 


* 
FREDERICK STREET, STRATFORD, E.15 
Maryland 2678 























LLIED RUBBER PRODUCT 
& ENGINEERING CO. LTD. 


DONKEY COATS 
Oilskin Clothing, Knee Boots, Clogs, Gloves, 
and Aprons (Rubber, Leather, Asbestos, PVC) 


HOSES & FITTINGS 
Delivery, Suction, Air, Oil, Acid, Water, 
Sandblast, Plastic Tubing, Foot Valves, 
Strainers, Couplings, Clamps, Clips. 


MATS - MATTING - FLOORING 
Drain Rods, Stoppers, Diaphragms, Sheet 
Insertion, I.R. Strip and Extrusions, Joints, 
Washers, Force Cups, Squeegees, Door Stops, 
Mouldings, Sponge. 


Rubber Manufacturers and Merchants. 
93/95, SOHO RD., HANDSWORTH, BIRMINGHAM 
Phone: NOR 6421-2 


Gulliver 1147 








60, Wilkin-st., 4.0.5 
FROM 
STOCK 


LADDERS 


* TRESTLES - BOARDS 
Price List from THE PODMORE WORKS 
769 Garratt Lane, S.W.17. Tel.: Wimbledon 7622 








E MAKE THE GEST 


CONCRETE GARAGES 
SBAUTIFULLY DESIONSD 
$7 Models trom £65 
Jeaeh or Credit Termes 


Erection Service 

Vr Cos4L SUNKERS 

4ABLEY CONCRETE LTD 
Dept. 791 P ab 

















RENCH SHEETS 6 ft. to 12 ft. for SALE 
and HIRE. STRUTS ali sizes avai'able 
UIL 


—PLANT & B DING EQUIPMENT. 
Lid., Chatfield Works, 1 Chatfield-road. 
Battersea, London, S.W.11. Tel.: BATtersea 
9213. 
of reliable 
UMPS.—Sale or Hire. New or Reconditioned 
SECONDHAND BARGAINS Hand, Electric and Petrol-driven outfits.—THE 
GREENWICH PUMP & PLANT CO., Lid., 
Denham-street, Greenwich, S.E.10. Greenwich 3189. 
NE MILLION FEET TUBULAR SCAFFOLDING. 
with Fittings, new and used, for sale or hire.— 


SECURITY SCAFFOLDS Lid., 92-96 Spring Hill. 
Birmingham 18 Nor, 4413. 


USED 
EQUIPMENT 
with a 


Hydraulic Excavators 
1954 JCB Hydraulic Excavator on new re- 
mould 11 x 36 and 600 x 19 pneumatics. 





Overhauled throughout and powered by 

a Ford 4D Diesel engine, complete with 

a Bony and front mounted } cu. yd. 
lic loading shovel. b 

1957 gs Hydraulic Excavator on very good 
14 x 30 and 750 x 16 it pneumatics, 
powered by a Ford 4D Diesel engine, 
electric starting, with large, roomy, full 
vision cab, 2 back acter buckets and fitted 
with front mounted Hydraulic loading 
shovel. £1,050. 

1957 Dinkum Digger on nearly new 11 x 36 
and 600 x 19 pneumatics, fitted to New 
Type Fordson Major Diesel tractor with 
electric starting and complete with § cu. 
yd. front hydraulic loading shovel. The 
mye a has been thoroughly overhauled, 
has 18” and 24” buckets. 

1958 Dinkum Major Hydraulic Excavator 
mounted on New Type Fordson Major 
Diesel Tractor. This Excavator has just 
had a new main jib fitted and the slew 
post rebushed, also new slewing ropes 
fitted. The front mounted hydraulic 
Power shovel is in good order and has 
just been fitted with a new crowd ram. 
The 14 x 30, 750 x 16 
good condition. £1,950. 

Late 1956 Dinkum Digger with hydraulic 
sprag with a 24” bucket powered by New 

a Fordson Major Diesel tractor fitted 
with new Giant 14 x 30 rear pneumatics 
and very good 750 x 16 fronts. Electric 
starting. Cab. This machine has been 
very carefully maintained and is in spot- 
less condition. 

1955 Dinkum Digger with 24” bucket, powered 
by New Type Fordson Major Diesel 
Tractor on good 11 x 36 and 600 x 19 
pneumatics. Electric starting, Cab, and 
fitted with front mounted Hydraulic 
Dozaloda with § cu. yd. bucket. £950. 

1955 Dinkum — with 24” bucket, powered 
by New Type Fordson Major Diesel 
Tractor fitted with good 11 x 36 and 
600 x 19 aw we gee Electric starting, 
Cab, overhauled throughout, tested and 
re-sprayed and fitted with front mounted 
hydraulic Bulldozer. 

1954 Dinkum Digger with 24” bucket, powered 
by New Type Fordson Major Diesel 
Tractor fitted with very good 11 x 36 and 
600 x 19 pneumatics. Operator’s Cab 
with lights. Re-bushed right through 
and fitted new engine. 

1954 Dinkum Digger with 24” bucket on New 
Type Fordson Major Diesel Tractor on 
good 11 x 36 and 600 x 19 pneumatics. 
Electric starting, and fitted with Skyhi 

front mounted Hydraulic 
loading shovel. Overhauled, 

1954 Dinkum Digger with 24” bucket on New 
Type Fordson nae Diesel tractor on 
newly remoulded 11 x 36 and 600 x 19 

pneumatics. Electric starting, and fitted 
ich Skyhi @ cu. yd. front mounted 
Hydraulic loading shovel and extra 
bulldozer blade. £850. 


Loading Shovels 
1957 Bray BL.30 1 cu. yd. Hydraulic loading 
el with full crowd action bucket. 
Powered by Ford 4D Industrial Diesel 
engine with electric starting. Fitted with 
operator’s enclosed full vision comfort 
cab. Mounted on new re-mould 
ee it ae ee ee eae 
- 750 x 20 fronts. Rebuilt, teste 
ayed, guaranteed. 1 
1958 ‘oar ‘BL. 430 4 wheel drive loading shovel 
with 1 cu. yd. full crowd action bucket. 
Has operator’s comfort enclosed wide 
vision cab. Ford 4D Industrial Diesel 
engine with electric starting. On very 
ood 1400 x 24 and 850 x 20 pneumatics. 
— tless condition. £1,750 
1957 ow en 430 4 wheel drive loading shovel 
with 1 cu. yd. full crowd action bucket. 
Mounted on nearly new pneumatics size 
1400 x 24 and 10.50 x 16. Full vision 
operator’s comfort =. Overhauled, 
tested, resprayed. £1,450 
1956 Bray BL.25 1 cu yd. Crawler loadi 
shovel powered ro Ford 4D Industri: 
Diesel engine. Cab. Crowd action 
bucket. In good clean working order. 
£1,550. 


ERNEST DOE & SONS LTD 
ULTING, MALDON, ESSEX. 


Tel: Hatfield Peverel 311 
(Night 319) 


cumatics are in 


EW AIR PUMPS. Diesel) MOBILE COMPRES- 


CONTRACTOR'S E: 
SORIES from stock.—HUBERT 


SORS and Armstrong Whitworth PNEUMATIC 


High-street, Cheshunt, Herts. Tel.: Waltham Cross 


25 


crete, etc.. and NEW PROOF 
Telephone Brentwood 2856. 


OTARY TOWER CRANE,  Strangford/Karic 


Peschke T.K.8. 30 cwts. at 16 ft. and 11 cwts 
at 46 ft. radius complete with rails New 1956 
£1,100.—LEACH, 131 High-street, Cheshunt, Herts 
Tel.: Waltham Cross 25161 


OR SALE OR HIRE, one 1957 Buildmaster 25 
SKN Climbing Crane 92 ft. jib available from 
PLE & 


9th JANUARY. 1960 Price £3,000.— 
Co. Ltd., 77 High-street, Evesham, Worcs Tel 
Evesham 2621.3 


i] 
OR SALE. HESSIAN suitable for covering con- 
ED SANDBAGS.— 
Apply BRENTWOOD SACK & BAG CO. Lid 





PODMORE WORKS 


SITE 
HUTS 


FROM STOCK 
PRONE - 
769-773,GARRATT LANE Swi? 7622 











NEW TARPAULINS 


wanyys* SIZES ONLY 

JUTE 16 oz. 

1 x9 eock S7/e 18 18 x 12 each 102/ , 1S’ xt 
each 87/-, 21’ x 15’ each 142/6. 

PLAX, 16 oz. before green chemical proofing. 
12 x¥ each 79/6, 18’ x 12’ each 142,6,15’ x 12 
each 1266, 21 x 1S each 1966. 

COTTON DUCK, 14 oz. before green wax 
proofing. 12’ = @ each 82/6. 18 = 12’ each 
1586/6, 15° x 12’ each 137 6,21 x 15 each 2326 

os a car 


ANY QUANTITY FROM LONDON STOCK 
JOHN MACNAMARA & CO. LTD. 








PLASTIC FABRICATION 
AND 
tubing, fittings and valves in Polythene, 
P.V.C., etc. 
A. C. PLASTIC INDUSTRIES LTD., 
1-3 Long Street, London, E.2. 
Phone: SHOreditch 7777. 














DUMPERS 


or 
SALE or HIRE 
THWAITES 3yd.—1yd.—tyds. 


DANDRIDGE’S of SREENWICH 


The Greenwich Plant Depot 
WOOLWICH ROAD, S.E.10 


Tel. No.: Greenwich 3188-9 














ALL SIZES — PROMPT DESPATCH 


HUTS 


769-773 GARRATT LANE, LONDON, S.W.17 


Keen Prices. Phone: WIMBLEDON 7622 





GUARANTEE 


CHASESIDE USED 
EQUIPMENT DIVISION 


IF YOU REQUIRE A 
RELIABLE USED MACHINE 
YOU NEED LOOK 
NO FARTHER 
THAN HERTFORD 


Come and inspect our full stock, for in addition 
to the machines listed below we have machines 
at prices to suit all requirements. 

Stock No NETT EX WORKS 


HYDRAULIC MACHINES 


SK.1045 1956 LOADMASTER 800TC 
Fordson Diesel Engine, all weather Cab, 
Power Steering, 1 cu. yd. Toothed 
tyres good (rears 1400 x 24) 30 da 
warranty. Seen Hertford fi, 


SK.1076 1957 LOADMASTER 700 Fordson 
Diesel Engine, Cab, Lighting, 1 cu. yd. 
Scoop, good tyres rears 1400 x 24. 30 da 
warranty. Seen Cardiff £1,335 


SK.1084 1956 LOADMASTER 500 Fordson 
Diesel Engine, Cab, Lighting 1 cu. yd 
Scoop, good tyres rears 1400 x 24. * or 
warranty. Seen Hertford. 205 


SK.1087 1955 LOADMASTER 500 Fordson 
Diesel Engine, Cab, Scoop 


SK.1146 1958 
D. ‘ 


warranty. Seen Hertford. 


SK.1103 1954 begga ne om ig 2H. Fordson 
Diesel 


Engine, t 
30 days warranty. . Saas Hertford. [7186 


CABLE OPERATED MACHINES 


SK.952 1949 CHASESIDE 4 . Hi-Lift 
Loading Shovel, Fordson jor Petrol 
Engine, Cab. In running order. Seen 
Glasgow 


SK.1081 1954 CHASESIDE } cu. yd. Demon 
Loading Shovel, Fordson Diesel Engine, 
Cab, Lighting, on good t res rears 1400 x 
24 condi i 30 

warranty. Seen Hertford. 


SK.1088 1946 CHASESIDE j] cu. yd. 
Loading Shovel, F Major Petrol 
Engine, Cab. In running order. Seen 
Hertford. £100 


SK.1108 1954 CHASESIDE 4 cu 
Fordson Di movies jib, cnmins a 
ordson Diese aene, » good tyres, 

ood machine bo ders eee 


Sean ertford 

SK.1140 1953 CHASESIDE 4} cu. yd. 
Loading Shovel, Fordson Diesel Engine, 
Cab. Serviceable tyres in running order. 


MOBILE CRANE 


SK.908 1953 CHASESIDE 1 ton Hand 
Crane, Fordson Diesel Engine, New Ji 
and pulley block fitted. Good tyres rears 
1400 x 24, excellent © oro 30 
warranty. Seen Herth 


Send for full particulars to: 











a 
TAS/UED.65 





% 


YOU CAN 





DRAIN YOUR SUMP won a 


“Muckypump” 
—a Vy gla py ToT 
P ROD 


UMP FOR 
onsenwicn we SELANT Eo tro. 
HAM STREET 








Phone: GREENWICH 3189 





ENGLISH TIMBERS 


ae ‘—* un,” Half Timbering, “— 
scantlings to size. 


GATES AND OAK DOORS 
A SPECIALITY 


Seasoned quartered boards for Flooring, 
Panelling, etc. Machining done and 
Joinery 7 ae for the trade. 
Gates and fencing 


WYCKHAM E BLACKWELL - 


Hampton- tiliedhe, ‘BIRMINGHAM 
Telephone : HAMPTON-IN-ARDEN 3 





FOR HIRE 


FOR HIRE 


XCAVATORS 
TRACTORS 
TRAX CAVATORS 
LOADING SHOVELS 
COMPRESSORS 
LIGHT DUMPERS 


CONCRETE MIXERS, ETC 


H. COX & SONS 


(PLANT HIRE) LTO 


33 SOUTHAMPTON WAY 
CAMBERWELL S.E.5 


RODNEY 2215 (4 LIN 


VIBRATING ROLLERS 


CONTRACTORS 
SERVICES LTD. 


65, EFFRA ROAD LONDON sw2 
TELEPHONE BRIXTON 4081 


(dm CS18) 








FOR HIRE 


R HIRE.—TUBULAR SCAFFOLD- 

ING, Scaffold Boards, Extension Ladders, 
Trestles, Steel Props, Tarpwulins and Dust- 
sheets, etc.. CONCRETE MIXERS, Com- 
pressors. Pumps. Electric ffammers, etc.— 
HAINES PLANT, 72 Loudoun-road, London, 
N.W.8. PRimrose 3324. 


PARDIX PLANT 


FOR HIRE 

ROTT SHOVELS, BULLDOZERS, DINKUMS, 

and all Contractors’ Bana for hire. Clearance 
and site preparation undertaken. Telephone : 
Cross 23496 and 24913. —PARDIX PLANT 
NEERS, Ltd., 62-72 High-street, Cheshunt, 

HREE KW. 110v. D.C. PETROL GENERATORS 

for hire. Ideal for site electric lighting and 
power tools. 7.5 a st a & CO., 72, Leaden- 
hall-street, E.C.3. 14 

‘OR ncarnansdem Kone SERVICE.—Modern 

DIESEL MACHINES, lorry-mounted, also port- 
able.—Telephone LEACH, Waltham Cross 25161. 

ATTICE STEEL ERECTION MASTS (light and 

heavy), 30 ft. to 150 ft. high, for immediate 
hire.—-BELLMAN’S, 21 Hobart House, Grosvenor- 
place, S.W.1. 

D 18's and BTD 6 BULLDOZERS ahd Scrapers 

BTD 6 and TIMBER WINCH. For hire or sub- 
contracts. Experienced operators Go anywhere.— 
Cotswold Haulage, Tanfield House, East-street. 
tp gman Surrey Tel Farnham 4049, Day and 
Night. 


SLOGGETTS (ENGINEERING) CO. LTD. 


FOR HIRE 

Dinkum Diggers—Modern Machines—2  Burtons- 

road, Hampton Hill, Middlesex Teddington Lock 
1138/9 

OWER CRANE available for hire, end of 

January Liebherr F 25, maximum height 133 ft.. 

maximum radius ft maximum loa tons ; 

R 


® 
complete rails and  sieeners.—-JERRAM, Sandford 


Works, E.6 GRA 461 


THE UNIQUE 
PLANT SERVICE 


We claim to have the 





most comprehensive 
PLANT HIRE 
SERVICE 


in this country. 


We can supply 
almost everything the 
builder requires, 
from a drain plug 


to an excavator. 


ww 


OUR LORRIES 
DELIVER DAILY 
IN THE LONDON AREA 


wwe 


SYMES (etanty [™ 


ALBERT WORKS 
BRENTWOOD + ESSEX 


Telephone No.: 


BRENTWOOD 2116 (5 lines) 











“ANTIMOIST”’ 


Air Dryer (Patent No. 798088) 


The most efficient and 
economical moisture extractor. 


Walls, floors, ceilings are dried 
in a few days by chemical action. 


No heat, no cracking of plaster, 
no warping of woodwork. 


The moisture is collected in 
buckets and poured away. 


Highly praised and repeatedly 
used by reputed Contractors. 
FOR HIRE ONLY 

apply : 

CONVEYOR & EQUIPMENT 
COMPANY, LIMITED 
Polebrook House, Upper James 
Street, London W.! 
Telephone : GERRARD 9146 








FOR HIRE OR 


Winget 

7 T/HR Hopper Fed 
TILTING DRUM MIXER 
We are official London 


MOORE’S 


MOORE’S PLANT LTD 
105-129 Markfield Road, Tottenham, London, N.15 
Telephone: TOTtenham 0401 (10 lines) 





dmM0 1046 








3/2 MIXERS ‘finrors’ 


FOR HIRE 


30’- PER WEEK 
PETROL OR ELECTRIC—!I PHASE 
JOHN MACNAMARA & CO. LTD. 
Bush Rd., Deptford, London, $.£.8. BER 3276-1436 
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LADDERS 


UP TO 80 FT. EXTENDED 


TOWER LADDERS 
UP TO 35 FT WORKING HEIGHT 
POLE ea 


UP TO 80 RUN 
TRESTLES & STEPS 

















JOHN 


MAC N AMARA 
& CO. LIMITED 
BUSH ROAD, LONDON, S.£.8 


BERMONDSEY 3275 & 1435 


THE BUILDER 


Tel: RiVerside 
CASWELL verde 


CRANES 


& ERECTION LTD. 
GROVE WORKS, HAMMERSMITH, W.6. 
MANUFACTURE for SALE or HIRE 


GUY DERRICKS 


From 3 to 100 tons 


LIFTING DERRICKS 


From | to 100 tons—200 ft. High 
WINCHES ™Oais= 


10 tons capacity direct 


BOGIES 
Also HIRE 


Birmingham Office: 

156, Charles Henry Street, 
Birmingham 12. 

Tel.: Birmingham 


MIDland 7063/4 


to any gauge for any load 
SCOTCH DERRICKS 


up to 15 Tons—135 ft. Jibs. 
clusive HIRE AGENTS 


for ANDERSON- 
GRICE CRANES 








SLOGGETTS (ENGINEERING) 


co. LTD 


in the right place—at the right time. 
For hire with guaranteed service: 
Bulldozers, Scrapers, Excavators, 
Air Compressors, Pumps, Hoists, etc 


PLANTIRE LIMITED. 
79, ECCLESTON S$Q., S.W.1 
Tel.; VIC. 9161 











* POLE LADDERS 

* TOWER LADDERS 

* EXTENSION LADDERS 
* STEPS, TRESTLES 

* BOARDS 

* CONCRETE MIXERS 


and of course 


STEEL SCAFFOLDING 


* 
IMMEDIATE DELIVERIES 
FROM 


STEPHENS & CARTER Lop. 
731-761 HARROW ROAD, N.W.10 
Telephone: Ladbroke 119! (7 Lines) 
fore) Fe), ) BSlek, mle? orm tm Reel el! | 3 
BUCKS 
Telephone: High Wycombe 3183 
BORDESLEY GREEN, BIRMINGHAM, 
Telephone: Victoria 1226 
WEST CANAL STREET, COATBRIDGE 
SCOTLAND 
Telephone : Coatbridge 525 











) 

) 

j 

TUBULAR 
SCAFFOLDING 
q 


AND 
CRADLES 


CONTRACT 
HIRE or SALE 
Speedy Service. Competitive Prices 
) NICOLL, DAWSON 
/& HUMPHRIES, LTD. { 


1, Southern Grove, Mile End, E.3 
Tel.: ADVance 1927-4511 


--_ -—_ -— —_— —_— —-—— -—- —- - - - ~ 
-—-_ 
i ee 














FOR HIRE 


PAH 


DROTT 4-in-1 Shovels 
DINKUM DIGGERS 
EXCAVATORS 
COMPRESSORS 
VIBRATING ROLLERS 
PUMPS 


ROB ROY SALES & SERVICE 
AGENTS 


Acworth Plant Hire, 
207 High Street, Waltham Cross, Herts. 
Tel.: Waltham Cross 26211 
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“You can Always WIRE 
A GREENWICH PUMP” 


GREENWICH PUMP & PLANT CO., LTD 
DENHAM STREET $ €.10 


Phone: GREENWICH 3189 











PLANT HIRE SUGGESTIONS 


CONCRETE BREAKING.— Kango 
Hammers, Univ. 210/230V idea! (ys concrete. 
Silent, troubdle-fre 10.0 wk. Compressors— 

£1.8.0 vr. .ncluding Operator. Warsop Road 

hey (the self-contained concrete breaker)— 


FLOOR SANDERS.—' Nu- stese ' O—£5.0.0 wk. 
RAMMERS.— Warsop—£5.0.0 
TARPAULINS.— ~~ x 

x 


CONCRETE MIXERS.—3/2 Petrol—é1. 10.0 wk. 
(Also complete range.) 

SITE HUTS.—1Iid. ft. sup. wk. 

wee PUMPS.—2". 6,000 galls. per hr.— 


RAILWAY SLEEPERS.—®’ 6° x 10° x 5°—10d. wk. 


ALSO COMPLETE RANGE OF + 0°? ates AND 
NON-MECHANICAL PLAN 


CAMPBELL-GRAY, on 
68/70, Penge Rd., South Norwood, London, $.£.25 
Telephone: SYD 3131 (3 lines). 








CONTRACTS WANTED 


Reproduction of 
Bills of Quantities 


*OLDACRES &. CO LTD 


HATTON GARDEN, LONDON, 
OHAncery 3242 








BRONZE METAL 
WORK FOR 
BANKS, 
OFFICES, 














BRYANTS HARDWOOD FLOORS 


We kiln, manufacture and supply all 
types of blocks and strips. 

BRYANTS, LTD., 1/7, HIGH ST., 
ORPINGTON, Kent. 

Tel: ORP. 26655/6 
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S. BENNETT & SON 


(WOOD FLOORING) LTD. 
Specialists in : 
WOOD BLOCK - HARDWOOD 
T & G STRIP + PARQUET 


FLOORING 


Prepared from prime flooring strips ; 
Kiln dried in modern Kilns; Manufactured 
and laid by experienced craftsmen. 


Other Specialities : 
CORK + LINO + RUBBER 
PLASTIC TILES * WOOD MOSAIC 


QUEENS PARK ROAD HAROLD WOOD 


ROMFORD «+ ESSEX 


TEL. INGREBOURNE 43925/6/7. 











R. W. LOCKWOOD 


“Syndal,” " Pigpe tam Rd., Grays Hill, Billericay, Essex. 
Telephone: BASILDON 217 


Plastering & Granolithic 


Contractors 


345 GREEN LANE, SEVEN KINGS, ILFORD 
Telephone: SEVEN KINGS 7551 


” JAMES 
NER 


Sawing, Planing and Mouldings 
ROMSEY WORKS 
2, COMMERCIAL WAY, S.E.15 


4 RODney 5151 


MASTIC SEALING AND POINTING 


Whenever you require Mastic Sealing, pointing or 

treatments get in touch with 
Expandite Limited, who can arrange for contract work 
to be carried out throughout the country. 


EXPANDITE LIMITED 
CHASE ROAD, LONDON, H.W,10 Telephone ELGar 4321 (10 lines) 


1960 
DIARIES 


A, 


W 




















The Builder Diary for 1960, hand- 
somely bound brown crushed 
Morocco leather covers, is now on 


sale price 7/6d. or by post 8 - 


The Builder Book Shop 
4 Catherine St.. Aldwych, W.C.2 





CONTRACTS WANTED 


Cregetd-caee, 36’ nee. 8s. 6d.; each additional 
6 words, 2s. Display 3s. per inch s. col. 


RADLES “erected on time at the right "price. —Rins 
a om M teed COX CRADLING COMPANY. 


TONE Restoration and Cleaning, 





Pointing. Greater 
-—FRENCH & BEEKE, Grosvenor 

SLUMBER and Sanitary Engineer, Domestic and 

Central Heating Engineer Labour only.— Ww 
— 16 Woodmansterne-road, S.W.16 POLlards 
o7r 

HONE FELTHAM 5633 for all Thermal and 

Acoustical insulation suspended ceiling, etc. Com- 
oetitive prices.—A. OWLEY AND PARTNERS. 
Litd., 170 Hatton-road, Bedfont, Middx 

J. WRIGHT, Plastering and Granolithic Con- 

* tractor, 7 Oster-terrace, Walthamstow, E.17. 

Telephone: COPpermill 3021. 
CKWORK SUB-CONTRACTS wanted in and 

around London First-class work guaranteed at 
reasonable prices.—A. P. AD Ltd., 73 Crouch 
Hall-road, Hornsey, N.8 Mountview 2491. 

URA ASPHALTE invites inquiries for asphalt 

FLAT ROOFS, GUTTERS. and COLOURED 
FLOORS. Prompt work and keen quotations.—407, 

MAC 3600. 


Wandsworth-road. $.W.8. 
OILING. SEEDING and er Work 


WANTED—PAINTING and DECORATING 
By Contract or Measurement. Est. 1925 
All work Guaranteed to your entire satisfaction 
G. H. HOUSDEN, 21, Stafford Road, 
Wallington. Phones: Wall ington 9848 Pollards 1975 


CONTRACTORS WANTED 


Prepaid rate, 24 words, 8s. 6d.; each additional 
6 words, 2s. Display 30s. per inch s. col. 


— invited for FIXING TIMBER FORM 
18] West London area—Apply Box 355 
“ The Builder.” 
OINERY FIRM willing to manufacture mainly 
hardwood joinery for firm having to vacate 
factory. Sydenham area.—Write to Box 365, “* The 
uilder.”” 
RICKLAYER SUB-CONTRACTOR Required for 
ge Baggs rg in the Camberwell area 
Apply Box * The Builder.” 
oe CONTRACT TORS Required for Contract com 
mencing mid-January in the Slough area; labour 
and materials, or labour only. all trades 
._“* The Builder.” 
ee eee Required for new Contract 
at Wimbledon Brickwork, Formwork, Re 
inforcement Fixing. Carpentry and Joinery, etc 
Apply Box 368, “‘ The Builder.” 
IRM. of Surveyors acting for Development Com- 
panies erecting new dwellings in and around 
London, wish to contact Builders who can, at reason 
able prices, crect small blocks of flats and houses 
Apply Box 194, “ The Builder.’ 





Apply Box 





undertaken in any part of U.K. 
prices.—-GILLIAM, Purley. UPLands 9222/6. 
BARTER & CO., Industrial Decorative Spray 
¢ and brush painters (labour only or contract) 
We supply equi t.—la, Whitton-way, Hounslow, 
iddiesex. HOUnsiow 9615. SOUthall 3815. 
UB-CONTRAC 1S wanted for Brickwork of any 
description : Schools. Factories, Boiler and Furnace 
Work, Sewer Beds and Manholes. etc. L/O.—BASS 
BROTHERS. Telephone: Blackmore 201, or write 
eee Hall. Church-lane. Doddinghurst. 
ssex 


HEET METAL WORK and fabrications, 
component parts, etc., to Civil Engi- 
neers’ specifications. Tubular works, wrought 
iron ornamental gates. Excellent repair ser- 
vice for Blowlamps.—-WEST LONDON PRO- 
D . Ltd., Electric and Gas Welding 
Specialists of all ferrous and non-ferrous 
Metals, 86 Atlantic-road, London, ws. 
BRIixton 7260. 2977. 


‘ORM WORK, Ist and 2nd Fixings. in and around 
London. First-class work, Strength 80 carpenters. 
Fully mobile—HAINES & SON. Litd., 86, — 
road, Brixton, S.W.9. Tel: BRI 7260 and 2977 
LL types of Labour Only or Labour and Material 
PLASTERING WORKS out.—’ Phone 
A. FRENCH Ltd.. VAL 8625 or COP 1251. 
LASTERING WORK of any description Wanted. 
—For a first-class job at competitive prices com- 
municate with WALTER BARRY Ltd., 170 Hornsey- 
lane. N.6. Telephone: ARChway 3187, 
RICKWORK AND POINTING SUB-CON- 
TRACTS Required. All work carried gut by 
first-class tradesmen.—I. M. ALLAN, 44 Milner- 
square, Islington "Phone: NORth 3683. 
ARPENTRY Required for one tradesman and 
one improver ; second fixing or alterations. Labour 
with weekly settlements Stanmore area to 
London, ~ Available almost immediately.— 
CHAPMAN & SON, 20 Anmersh-grove, Stanmore, 
Middlesex. EDG 1080 
RICKLAYING, PAINTING SUB-CONTRACTS 
Wanted, labour only.—J. HASSETT & SON, 11 
Nigel-road, S.E.15 


RICKWORK, Carpentry, Demolition, 

Dangerous Structures. Complete Con- 
versions undertaken.—-NELSON & Co., 34 
Preberd-street, N.1 


RICKWORK Wanted May we price for your 

brickwork contracts for January onwards? Your 
inquiries would be favoured.—W. A. ARMITT., Brick- 
— Department, 6 Trent-avenue, Ealing, W.5. EAL 
691 


RECTION and DISMANTLING ong al 
steel work and all types of prefabricated co 
ponents Speedy and efficient service.—ERE CTORS 
80 Bulwell-crescent, Waltham 

Cross 22564 


Cheshunt, Herts 


OINTING Wanted. old or new, town or 

country First-class labour.—-A H 
SAVAGE, 47 Shaw-road, Downham, Bromicy, 
Kent 





ESTIMATES 


Prepared by Britain’s top Freelance Estimator 
are amazingly accurate, fantastically successful. 
Surprisingly cheap. 

You name it... I'll price it. 


R 7 
42 Coombe Road, New Malden, Surrey. 
aiden 8640. 














AMMERSMITH TOWN HALL —Assembly Hal! 

Suite and/or Small Hall available for Dances 
Dinners, Dinner/Dances, Concerts, Conferences, Meet- 
ings. etc. Catering by the Council’s Catering Service 
Enquiries: RiVerside 20 (Ex 41) 


PARTNERSHIPS, PRACTICES, ETC. 


IRECTOR Required to take over controlling 
interest in small well-established building Com- 
pany on South Coast Capital required approxi- 
aro £3. 750.—Piease reply to Box 230, “ The 


Build 
WAN FLOORING” is the Registered Trade- 
mark of Fine Hardwood and Softwood Flooring 
—Manufactured in this country by J. H. & F. W 
GREEN, LTD., Chariton Sawmills, Singleton 
Chichester who will gladly send stock lists and price 
Here or requect 
——- FOR SALE together with four concret 
presses complete with moulds for production_ of 
wal! of registered design £3,500.—Box 126, “ The 
Builder.”* 

















CIRCULARS 


A box number is a service designed 
to help the advertiser. It is NOT a 
medium for circularising. Circulars 
addressed to a box number will not 
under any circumstances be forwarded 











LANT & BUILDING EQUIPMENT Ltd., in con 

nection with the supply of Equipment for SALT 
and HIRE to the BUILDING and CONTRACTING 
Industry invite Proposals from established Manufac 
turers with a view to acting as AGENTS/ DISTRIBU- 
TORS.—Full particulars, please, to Chatfield Works 
1 Chatfie'd-road, Battersea, London, S.W.11 Tel 
BATtersea 9213 





J.J. CLANCY & CO. 
PLASTERING AND GRANOLITHIC PAVING 


Enquiries to 
$4 PALACE eae pian GREEN, 


Telephone: Bowes Park 2157 








Advertisers using box numbers are 
asked, as a matter of courtesy, to 
acknowledge replies received. 

















OF 
REINFORCING BARS 
WEYBRIDGE 5732 





R. C. (STEEL) LTD. 


FABRICATORS AND STOCKHOLDERS 
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APPOINTMENTS OPEN 





| F 1.0.B., A.R.LC.S., 
° A.M.LC.E., etc.. on “ 
FEE” terms. Over 
successes. For details of Exams and Courses 
in all branches of Building, Surveying, Civil 
E Timber Technology. Forestry, etc., 
148-page handbook .— FREE 

. (Dept 710), 29s Wright’s- lane. 

London, W.8 


ARCHITECTS 


SSISTANT ARCHITECT <A.R.1.B.A.) tor varied 
work including housing. churches and com- 
munity buildings. Good working conditions, pension 
scheme, salary range £900 to £1,100, according to 
experience.—Apply SELBY J. CLEWER, F.R.I.B.A., 
Bournville Village Trust, Birmingham 30. 
EEN. energetic ASSISTANT ARCHITECTS 
Required to receive good salaries in progressive 
and contemporary minded Architects’ offices The 
appointments offer considerable ae and a super- 
annuation scheme is ee On pply in writing to 
CHIPPINDALE & EDM DSON, Chassered Archi- 
tects, Empire House, Piccadilly. Bradford 
ENIOR ASSISTANT ARCHITECT Required for 
progressive practice with Headquarters on the 
South Coast. Pension scheme available.—Write, with 
details, ge and salary required, a JOLLY 
& GRAN 6 Kent-road, Southse: 
JUNIOR ASSISTANT Required a Firm of Quantity 
Surveyors in Victoria-strect. Duties comprise 
working-up and taking-off under supervision Not 
less than a Boal experience essential.—Box 339, 
The Build 
SSISTANT ARCHITECT Required by SIR 
ALEXANDER GIBB & PARTNERS, Queen 
Anne’s Lodge, Westminster Post offers wide expcri- 
ence of work being carried out at home and abroad 
\.R.L.B.A. required Remuneration to be decided 
according to experience.—Please detail experience, 
qualifications, technical education and age 


ARCHITECTS ASSISTANTS 


RCHITECTURAL ASSISTANTS from R.1.B.A. 
Intermediate Standard are Required by firm 
engaged on school and church contracts in_ their 
Manchester Nottingham Offices.—Applicants 
should reoly, stating qualifications, experience. age, 
4 EYNOLDS & SCOTT, F/A.R.LB.A 


hester, 2. 
PARTNERS Require ASSIS- 
TANTS for interesting schemes. Training Col- 
leges, Technical Colleges, Schools, Hostels. Salary 
according to peenee, £700 to £1,050.—Write 14 
Lincoln’s Inn stn W.C.2, or "phone HOLborn 
4532 for appoin 
RCHITECTURAL ASSISTANTS, Intermediate to 
Final Standard, with some office experience, re- 
q red for interesting work in West End office. 
enty of scope for responsibility and experience. 
—T for to x. ~ ir 9554 or 
write with particulars to Box 961, “ Builder.” 
SSISTANIS Kequired tor busy sembena city 
Office ; oe and Industrial projects. Inter- 
mediate standard or above.—Apply to Secretary, 
FAIRTLOUGH — a aa ce Chambers, 
Temple-avenne. F 6295 
wo ASSISTANTS ‘aeond: one at Inter 
Standard and one qualified with some years’ 
office experience for small busy office. Salary accord- 
ng to experience.—Ring LANgham 1732. or write 
to F. G. FRIZZELL, A.R.1.B.A., 80 Portland-place, 
w.l 


»RIAN PEAKE Requires ASSISTANT capable of 
running small interesting contracts.—Tel.: GRO 


ANCHESTER & LODGE urgently Require 

ARCHITECTURAL ASSISTANTS of all grades. 
Work includes Hospitals, Laboratories, Universities, 
Police H.Q., etc Generous salaries for right men 
S-day week and luncheon vouchers.—Write full par- 
ticulars, including salary required, 10 Woburn-square, 
Ww 


RCHITECTURAL ASSISTANT Required, with at 
least two years’ office experience.—Apply in writ- 
ng to THOMAS ot & PARTNERS, 20 
Bedford-square. London. W.C 
ag ASSISTANT Required in Birming- 
ham Office for preparation of working drawings. 
specifications, etc., for domestic work to be carried 
ut in the Herefordshire area Ability to drive a 
car and experience in other types of work an asset. 
Salary according to experience. Pension Scheme.— 
Box 330. “ The Builder.” 
Akcitrecrs ASSISTANT Required in busy Bir- 
mingham Office with variety of work. Previous 
office a meng er Salary according to experi- 
ence Pens Scheme.—Box 331, “ The Builder.” 
ARCHITECTURAL ASSISTANTS ‘Required in 
London and Reading areca. 5-day week.—Full 
—— and salary required to Box 333, “ The 
Builder.*’ 
RCHITECTURAL ASSISTANTS of final and 
inter-standard Required for work on industrial 
buildings Excellent opportunities in an expanding 
London office.— ~Apely =e age. experience and 
salary range. to the Chief Architect. NUCLEAR 
CIVIL © Comet RUCTORS. 52-55 Carnaby-street, 
London 
RCHITE CTURAL ASSISTANT Reqauired for 
drawing office in Romford Arca of at least 
Intermediate standard with experience in the design 
of multi-storey flat and housing development Good 
prospects. Pension Sc . Varied and interesting 
in modern office.—Reply. Stating | salary and 
experience ta aX “The Builder.’ 
RCHITECTURAL ‘ASSISTANT, about Inter- 
mediate Standard. Recuired for general practice 
in North bmg office Pension scheme.—Box 341. 
The Rui 
RCHITECTURAL ASSISTANT Required having 
experience in Industrial Buildings. Inter 
Standard. Voried and interesting work.—Apply 
stating age, experience and salary required to “ The 
Grove Architect.” ASSOCIATED ELECTRICAL 
INDUSTRIES (RUGBY) LIMITED, Rugby. 
Warwickshire 








Prepaid, twenty-four words, 8/6 


each additional six words, 2/-. Box number, 


including forwarding replies, 2/. 











C. DIOCESE OF SALFORD (Manchester) Re- 
* quire an ADMINISTRATOR with architectural 
experience to act as liaison officer between Diocesan 
Building Office and architects commissioned for work 
on Diocesan programme of church and school build- 
ing. Apply in writing stating age, experience and 
Salary required.—Box 342, “ The Builder.”’ 
OST INTERMEDIATE ASSISTANTS Required in 
Architects’ office Must be able to produce 
working drawings S-day week Salary according to 
experience.—Write or "phone ARDIN & BROOKES. 
129 eeneeat 
RCHITECTS Require TWO CAPABLE SENIOR 
ASSISTANTS Commencing salaries £900-£1 .000 
Permanency and good Prospects offered.- 
STEPHENSON, GILLIS AND PARTNERS, 2 
Saville Chambers, North-street, Newcastle upon 
yne 
RCHITECTURAL ASSISTANTS Intermediate 
Standard, Required in London office with varied 
practice. Interesting projects. Five-day week. —Write 
giving particulars of age, experience, ttc.. to Box 
903, c/o 7 Coptic-street, London, W.C.1 


An HITECTURAL 
firm. Work offers wide 


experience Starting salary necessarily to be decided 
on qualifications and experience. Good technical 
education necessary and up to _e- standard advan- 
tageous Age range, say, —Please indicate 
educational background as well amy age and experience 
to Box 369, “ The Builder.” 

RIPE & WAKEHAM, Chartered Architects 

Require ASSISTANTS with three to five years’ 
office experience. Telephone WELbeck 7744 or write 
16 §=6 Fitzhardinge-street, London, W.1, for = an 
appointment 


ASSISTANT Required by a 








TAYLOR WOODROW CONSTRUCTION LTD. 


invite applications from 


intermediate and Qualified 
ARCHITECTURAL ASSISTANTS 


capable of independent work on Contem- 
porary, Industrial and Commercial design. 
Congenial working conditions. Pension 
Scheme. Staff restaurant. 


Write giving full details of experience and 
availability for interview to 


Personnel Manager, 
345 Ruislip Road, 
Southall, Middlesex. 











DRAUGHTSMEN 


XPERIENCED JOINERY DRAUGHTSMAN, ex- 
perienced in preparing working drawings from 
architects’ details and customers” orders Reauired by 
Midland Firm of Joinery Manufacturers. The posi- 
tion holds good prospects. Assistance given with 
accommodation. Non-contributory pension scheme.— 
Reply in confidence giving particulars of qualifications, 
age. details of previous experience and salary re- 
quired to Box 298, “ The Builder.” 
ANITARY ENGINEERING DESIGNER 
DRAUGHTSMAN- Required for Architects’ 
Office.—Applications in writing to: NORA N @ 
DAWBARN. 7 Portiand-place. London, 
EINFORCED CONCRETE DRAUGHTSMAN, 
capable producing clear working details. Five- 
day weck. and non-contributory pension ae, Near 
onal Station.—Apply, stating experience Af 
wired, to INDENTED BAR AND CONCRET: 
ENGIN we Cco., Ltd, 171 
Lon 


Victoria-street, 


S.W 
XPERIENCED DESIGNER DRAUGHTSMAN 
ired for eee metalwork .—WEST- 
MINSTER GUILD, Ltd., Tel.: VIC 8982 or write 16 
Howick -place, 


Ww 
UBULAR CONSTRUCTION DRAUGHTSMAN 
Required. O.N.C. standard or equal with two 
or more years’ of drawing office experience, applicants 
will be required to visit sites. The position is 
one with a growing company and offers good salary 
and prospects for a young man with the right quali- 
joe mg and character.—Apply to Box 217, “ The 

uid 

RAUGHTSMAN Required for Building Contrac- 
London. Permanent and 
suitable applicant.—Full 
es and salary required, to 


re UNUSUAL and considerable opportunity for 
a young man to train in Plesstell and General 
Hire Department of old Ability 
to draw i« essential and only those ‘willing to accept 
responsibility should apply. Drawing Office experience 
in building industry and enoctedee of —— con- 
struction would an advantage. Good munera- 
tion and excellent prospects. —Apply in whine to 
ee EDGINGTON, 29 Queen Elizabeth- 
street, S.E.1. 








Juuos DRAUGHTSMAN (either sex) Required in 
connection with College E and 
Programme. Knowledge of tracing, lettering and filing 
of building plans Superannuable post with oppor 
tuity for advancement. Salary according to age and 
experience.—-Applications, giving details of age. edu- 
experience to poms Officer. 
ot tee « = SCIENCE AND 
. Pri msort-road. S.W.7 
ANI TARY ENGINEER DRAUGHTSMAN Ke. 
quired having general knowledge drainage and 
services to buildings Salary according to B= 
Write giving full details experience, age alary 
quired, to E. CHARLES YORK — ASSOC IATES. 
133 Wembley Park-drive, Wem 
Gor FITTING DR AUGHTSMAN Required for 
Preparation of layouts for new Supermarkets 
Varied and interesting work. five-day week, staff 
canteen.—Apply in writing to COOPER & or 
STORES Litd.. 90-102 Edgware-road, London. 
for the attention of Mr. E. M. West, giving octaiis 
of experience and salary required 


QUANTITY SURVEYORS 


COQESDATIVE WHOLESALE SOCIETY LTD. 
ARCHITE EPARTMENT, ESTER 
ASSISTANT QUANTITY SUR 
capable of preparing Approximate Estimates. Specifi- 
cations, Bills of Quantities, and Final Accounts for 
& varied programme of commercial ca: i in busy 
Branch Office in Birmingham. The is 
able, subject to medical examination. Prive -day week 
in operation. Applications giving detaiis of age, 
education. qualifications and we to be for- 
warded to G. S. Hay, F.R.1.B.A.. Chief Architect, 
C.W.S., Lid., 1 Balloon-street, Manchester, 4. 








HOWARD FARROW LIMITED 
Building Division 


Require a 


QUANTITY 
SURVEYOR 


with experience in the preparation of 
interim and final accounts for contracts 
of up to £30,000. 
The Post is permanent and pensionable. 
Written applications in confidence giving 
details of age, education and experience 
to:— 
Mr. V. L. Freeman, 
Bank Buildings, 
Russell Parade, Golders Green Road, 
N.W.II. 








CONSTRUCTORS JOHN BROWN LTD. 


require 


QUANTITY SURVEYORS 


aged 25-35 years with experience of Civil En- 
gineering Contracts including responsibility for 
negotiations, valuations and firal zccounts. 


Applicants must be prepared to travel in this 
country and to reside on site. Subsistence aliow- 
ance wi:l be paid where applicable. 


Non-contributory pension scheme and life assur- 
ance benefits. 

Apply in writing stating age, experience and 
salary required to :— 

The Personne! Manager, 
CONSTRUCTORS JOHN BROWN LTD. 
C.J.B. House, Eastbourne Terrace, 
Paddington, London, W.2. 


Please quote Ref.: G.6746 











final account work 
Chartered er 


UANTITY SURVEYOR > thorough experience 
of by 


London 
, post with 
stating age, experience and salary 
. “ The Builder.” 





THE BUILDER 





under such conditions. 


certificates and final accounts. 

of responsibility. 

necessitates living away from home. 
Please write to : 


The Personnel Officer, 





QUANTITY SURVEYORS 


These appointments to the Building Division of RICHARD COSTAIN 
LIMITED, will have particular appeal to Surveyors interested in modern 
management techniques, who recognise that the best results can be obtained 
by working on site and find satisfaction in exercising the initiative required 


Applications are invited from men preferably aged 28-35 who have had at 
least five years’ experience of site measurement and the preparation of interim 
Successful candidates are assured of a pro- 
gressive and financially rewarding career in posts that offer an increasing degree 
A subsistence allowance will be paid where residence on site 


111 Westminster Bridge Road, 


London, S.E.1. 





£ENIOR AND JUNIOK QUANTITY SURVEYORS 
Required for a busy practice in the West Riding 


of Yorkshire. 

operation.—-Apply stating age. qualifications, expe 

ence a salary required to Box 228, “* The Builder.” 
NT SURVE 


Non-contributory pension scheme bs 


YOR Required with a. 


ITY 
o.. sional and contractor’s experience for large build- 
ing and Civil Engineering works in a new form of 


development; this position is permanent 
sionable with a five-day 
* The Builder.” 


ENIOR BUILDING QUANTITY SUR- 
VEYOR Required by well known South- 
West London Contractors Must have 
experience in dealing with contracts, com- 
mencement to final account Salary £1,000 
a year plus Bonus and Superannuation. Use 
f car.—Write to Box 306, “‘ The Builder.”’ 


of 


UNIOR QUANTITY SURVEYOR Required fo 
London Office, exnerienced in Taking-Off, etc 
Write, giving full particulars and stating 

required. to Box 370. “ The Builder.” 
B jak peace QUANTITY SURVEYOR Required fo 
London Office, experienced in Working-Up 


Write 


and pen- 
working week.—Box 284, 


r 


salary 


r 


giving full marticulars and stating salary required, to 


Box 371, “ The Builder 
UANTIFY SURVEYING ASSISTANT 


for Contracts in the Staffordshire, Cheshire, area 


Required 


Writc, stating age. qualifications and salary required, 


to Box 372. “ The Builder.” 


SSISTANT QUANTITY SURVEYOR Required in 


small expanding City Office 
essential Varied and interesting work There is 
g00d opportunity here for right man.-——Telephone 
Mansion House 5500 


Taking-off experience 
a 





QUANTITY SURVEYOR 
NOTTINGHAM 


Initially, this appointment, to the staff 
of the Building Division of Richard 
Costain Limited, will entail residence on 
a large site at Nottingham. It will there- 
fore appeal to surveyors who recognise 
that the best results can be obtained by 
working on site, and who find satisfaction 
in exercising the initiative required under 
such conditions. 


The successful candidate is assured of a 
progressive and financially réwarding 
career. A subsistence allowance'will also 
be paid if the person appointed jias to live 
away from home. 


Applications are invited from men, 
preferably aged 28-35 who have had a 
minimum of five years’ experience of site 
measurement and the preparation of 
interim certificates and final accounts. 


Please write to: 
Personnel Officer, 


111 Westminster Bridge Road, 
London, S.E.1, 








UILDERS’ QUANTITY SURVEYOR Required 

age 23/25 years, in Contractor's office in Herts 
Surveying, Small Estimates, Accounts Good oppor- 
tunity to gain all round expericnce Box 325, “ The 
Builder.” 

SSISTANT QUANTITY SURVEYOR Required 

by well known building and civil eng neering 
contractors, for general surveying dutics in the Lon 
don area Excellent terms and conditions to realty 
keen man.—Write in confidence , Mating age, experi- 
ence and — to Box TB.5 co 1S! Gresham 
House, E.¢ 





JOHN LAING AND SON LIMITED 


invite applications for the following vacancies 
in their 


QUANTITY SURVEYING 
DEPARTMENT 


SITE QUANTITY SURVEYOR, Manchester, 
to work with Resident Senior Quantity Surveyor. 
Age 25-35 years, with at least three years’ experi- 
ence in charge of final accounts value £100,000 and 
above. A.R.I.C.S. or AJ.Q.S. preferred. 


ASSISTANT SITE QUANTITY SURVEY- 
ORS, Birmingham and Newport Pagnell (near 
Bedford). Age 21-27 years with at least three 
years’ experience recording. working up and 
simple taking off building or civil engineering 
works on sites. Inter. R.1.C.S. or 1.Q.S. preferred. 


These posts carry excellent prospects for men of 
ability willing to make a career with the Company 
Contributory Pension Scheme, Lodging and Car 
Allowances where appropriate. 


Write in first instance giving age, education, 
qualifications and experience to Personnel 
Manager (SQS.1!) John Laing and Son Limited, 
Mill Hill, London, N.W.7. 

















SURVEYORS 


EASURING SURVEYOR Required by 
London Building Company. Must be fully con- 
versant with measuring building contracts up to 
£250,000, interim valuations, etc., to final account 
stage. Good prospects for energetic young man 
—Write, stating age, experience and salary required 
to Box 285, “ The Builder.” 
QUArEroR Required by Established Reinforced 
Concrete Engineers. Experienced in taking-off 
and measuring for final accounts. Permanent, pro- 
gressive, pensionable post.—Write fully, experience and 
salary required, Box 946, “ The Builder.” 
ITE MEASURING SURVEYOR Required, large 
HOUSING CONTRACT commencing = mid- 
pea ee & area. —Apply, giving full particulars. 
es .. 
EASURING SURVEYOR/TAKER- OFF for Lon- 
don Quantity Surveyors, able to handle Interim 
Valuations, Deviations and Final Accounts. Must be 
willing travel. Salary according _to experience 
and ability.—Box 934, “ The Builder.” 
EASURING. SURVEYORS Seacied by Quantity 
Surveyors in their provincial offices, Lincoln, 
Blackburn and Se age details to A. E 
THORNTON- is & PARTNERS, 17 Fitz- 


hardinge-street. W. 
a < FRENCH, Ltd., urgently Require fully 
*experienced BONUS SURVEYORS for Civil 
Engineering and Building Contracts.—Apply in writ- 
ing. stating age, experience and salary required to Per- 
— Manager, 50 Epping New-road, Buckhurst-hill, 

-ssex 

XPERIENCED SURVEYORS Wanted, approximate 
28-35; H.N.C, essential, L.1.0.B. or Inter. 
1.9.8. an advantage Interim Valuations, Final 
Accounts Pension Scheme; Luncheon Vouchers. 
Mainly 5-day week.—Write stating age, experience, 
salary required and when free: Chief Surveyor, A 
ROBERTS & Co. Ltd., 79 Eeccleston-square, S.W.1 


West 


January 1 1960 





THE LONDON ASSOCIATION 

OF BUILDERS’ FOREMEN 

AND CLERKS OF WORKS 
Memorial Hall, Farringdon Street, London, E.C.2 


*& Provides against Unemployment & Death 
*& Pensions for Aged Members or Widows 
* Applications for Membership invited 


Experienced Foremen and Clerks of Works can be 
obtained by applying to the Secretary 
Mr. J. S. Rigden 
50 WARREN ROAD 
BANSTEAD, SURREY 





HARTERED QUANTITY SURVEYORS, W.1, im- 
mediately Require SENIOR ASSISTANT, experi- 
enced in Taking-off, Final Accounting and General 
Duties Salary £1,100-£1,200 p.a.—Box 243, * The 
Builder.” 
gp ate YOR/ESTIMATOR 
London Contractors, preferably with expericnce 
in small works, decorative and industrial painting 
Good prospects to man of ability and initiative.- 
Apply in writing. stating age, qualifications, experi- 
ence and salary required to Box 343, “ The Builder.’ 
Beene SURVEYOR, 25/30 years of age, cap- 
able of taking-off for plan and _ specification 
estimates, site variations Progressive position son 
good-class work with long established firm Apr 
THOMAS WILLIAMS & SONS (LONGBOROUG 4 
Lid The Cruck, Longborough Nr Moreton-in- 
Marsh, Gloucestershire Tel No Stow-on-the 
Wold 327/8 
UILDING SURVEYOR with experience in writing 
Specifications, supervising building work 
able draughtsman, Required in West End Architect's 
office S-day week.—-Box 344, “The Builder.” 
OUNG NEGOTIATOR RKequired for development 
schemes in London and Southern Counties. Prefer- 
ence will be given to applicants who have been 
trained as Building Surveyors and have some esti- 
mating experience There are excellent opportunities 
for advancement Salary according to experience 
Apply by letter only to Manager, Southern Region 
Estates Department, THE UNIT CONSTRUCTION 
Co. Ltd., Central-way, Faggs-road, Feltham, Middle 


Required by East 


reason- 


sex 
PPORTUNITY for quick 
to young building or professionally trained 
SURVEYOR or ASSISTANT CONTRACTS 
MANAGER with expanding Company Sound tech 
nical knowledge essential and keen desire to advance 
and take control of large conversion works and new 
projects in Bucks and adjoining counties Please send 
ee persicae and salary required to Box 357, ** The 
uild 
ENIOR MEASURING SURVEYOR Required for 
long term Building and Civil Engineering Con- 
tracts at north-east cowst nower station Applicants 
should have considerable experience in the 
the Standard Method of Measurement of 
Engineering Quantities.—Write stating age qualifica- 
tions and salary required and give full particulars of 
experience to MERZ AND McLELLAN, Consulting 
Engineers, Carliol House, Newcastie-upon-Tyne, quot- 
ing reference §S 
UILDER’S SURVEYOR Required, capable of site 
measuring, interim valuations and measurement of 
variations and final accounts App’y in writing. giving 
details of experience, salary required, etc., to COLLIER 
& CATLEY Ltd.. King’s Meadow-road, Reading 
UILDER’'S SURVEYOR for medium-size building 
contractor Applicants should have had previous 
experience in a similar capacity. should be capable of 
interviewing customers. prenaring smal. schemes and 
estimates for pricing. and measuring for intcrim pay- 
ments and final accounts on large contracts Perma- 
nent appointment with contributory Pension Scheme 
Remy Apply in writing. stating salary required to 
co SON & SON Litd., 37 St. Andrew’s-street 
Cambridge 
LUMBING SURVEYOR (JUNIOR) Required by 
London firm of Sanitation and Heating Contrac 
tors Good prospects end conditions Reply Stating 
age and experience Box 399, “ The Builder 
URVEYOR Required by long-established firm of 
Building Contractors Permanency and prospects 
for the right applicant. Should be competent estimator 
and capable of undertaking full surveyor’s duties 
respecting medium to large-sized contracts Super 
annuation scheme operating Write stating age 
qualifications and salary required. to W, §S TRY 
LIMITED. High-street, Cowley, Uxbridge, Middlesex 
ITE SURVEYOR Required for contract in South- 
ampton area by London Quantity Surveyors 
Commencing £1,000 p'us overtime. Onc year’s contract 
but vacancy in London office at end of period if 
required.—Box 39°, “ The Builder.” 


advancement is offered 





A. J]. WAIT & CO. LTD. 
Require 
CHIEF SURVEYOR 
R. C. ENGINEER 
SITE AGENTS 
SITE CLERKS 


SITE STOREKEEPERS 


Write giving fullest possible details to:- 


Contracts Manager 
Wellington Crescent, 
New Maiden, 
Surrey. 














January 1 1960 


THE BUILDER 





Department. 


remuneration. 





CHIEF SURVEYOR 


A Chief Surveyor is required to take charge of the Company's Building & Civil Engineering Surveying 


The successful applicant will be responsible to a Director and will be under the age of 37. 
give full particulars of education, career in the industry, social and recreational interests and present 


The appointment will carry substantial remuneration, is pensionable, and will be subject to the 
production of two satisfactory references from responsible persons or organisations. 
Applications in writing marked ‘‘Chief Surveyor"’ should be addressed to— 
The Managing Director, 
William T. Nicholis Led., 
St. Paul's Road, Gloucester 


He should 





(ATCOST SE 


(FACTORIES) LTD 


Builders of Industrial Estates 


REQUIRE 


QUALIFIED SURVEYORS 
& SURVEYING ASSISTANTS 


for their rapidly expanding 
Survey Dept. at Tunbridge Wells 


Applicants must be highly skilled in 
carrying out accurate field surveys, 
levelling, site inspection, layout, etc. 
The positions offer good opportunities 
for advancement and carry salaries 
commensurate with ability. 


Please write, in confidence, 
giving full particulars of training, experience, 
and salary required, to : 
Chief Architect, Atcost (Factories) Ltd., 
York House, Tunbridge Wells, Kent. 


One of the ATCOST Group of Companies. 











ASSISTANT SURVEYORS 


SSISTANT, Inter. R.1.C.S. standard, Required 
Chartered Quantity Surveyors, Oxford Taking- 
off and Account Settlement in small group under 
supervision Senior Surveyor. Salary £600-£700.—Box 
218, “The Builder.” 
SSISTANT SURVEYOR for East London Building 
Contractors. Work comprising measuring, site 
supervision, etc North London and East Herts 
Good prospects. Superannuation scheme —Write full 
particulars, Box 313, The Builder 
RD & WALTON Ltd., Require an ASSISTANT 
BUILDING SURVEYOR for their Small Contract 
Department. Opportunity for young man who has 
had some previous practical experience.- —Write stating 
age, experience and salary required to Personnel 
Manager, FORD & WALTON Ltd., Walton-house, 
Warton-road, E.15 
E Require QUALIFIED and UNQUAI IFIED 
W 'experit NCED SENIOR AND JUNIOR 
ASSISTANTS Salaries by arrangement After a 
qualifying period a bonus scheme is in operation 
together with a non-contributory pension and life 
assurance scheme for Assistants. Telephone CHAncery 
3526 for an appointment Appointments arranecd for 
lunch hour if required.—WOODROFFE, BUCHANAN 
& COULTER. F/F.R.1.B.A., 5 Bedford-row, W.€ 
SSISTANT BUILDING SURVEYCOR.—Oppor- 
tunity for a young man (18- 22) who has received 
some practical training to widen his experience under 
the supervision of a Senior Surveyor in an expanding 
Company Apply Personnel Manager, FORD & 
WALTON Ltd., Walton House, Warton-road, E.15 
UNIOR ASSISTANTS Required to assist Senior 
Staff with site measurement and contract manage- 
ment Write, stating experience and salary required, 
Box 364. The Builder 
ENIOR ASSISTANT SURVEYORS Required, must 
be capable Takers-off and experienced in all 
branches. Required for saeiuaaaael office in 
Twickenham 
JUNIOR SURVEYORS also for Working-un. site 
measuring, ¢tc or Stating age, exnerience, salary 
required, ctc 383, “ The Builder “x 
HARTERE Db OU ANTITY SURVEYOR, Holborn 
with small varied practice, requires competent 
ASSISTANT, capable all aspects Q.S. work. Salary 
£1,000-£1.100 Apply Stating full particulars Box 
402, “ The Builder.” 


JUNIORS 


UNIOR Urgently Required for smail Quantity 

Surveyor’s office near Victoria Station Excellent 
opportunity to learn profession Five-day week 
Luncheon vouchers provided.—Write stating age edu- 
cation, etc Box 356 The Builder.” 





PLANNING 
ASSISTANT 


Holliday & Greenwood Ltd. require additional 
assistance in their contract Planning Department 
Experienced general foremen and surveyors who 
wish to improve their future prospects on the 
contract organisation side are invited to apply in 
writing, stating age, qualifications, experience and 
salary to 


HOLLIDAY & GREENWOOD LTD., 
11 BUCKINGHAM PALACE GARDENS, S.W.1 











TAKERS OFF 


AKERS-OFF Required.—Write or ‘phone BOND 
FOSTER & PARTNERS, 19 Hertford-street, Park- 
lane, W.1 
UMPELENT TAKER-OFF Required in London 
Chartered Quantity . Surveyor’s office. Apply 
stating age, experience, qualifications and salary re- 
quired to Box 957. “ The Builder.” 
| Fei mempengy coved TAKER-OFF Required by West 
minster Quantity Surveyors for responsible post. 
Excellent prospects. Lunch vouchers. pony 2 aes 
age. experience and salary required to Box 9 * The 
Builder.” 
So and JUNIOR TAKER-OFF Required by 
G. F. K. WHITE & HAYTON, Chartered 
Quantity Surveyors, 38/39 Parliament-street, S,W.1. 
—Please reply stating age, experience and salary 
required. 
OOD JUNIOR TAKER-OFF., professional office, 
Westminster. Good conditions and prospects. 
State salary required. Five-day week Luncheon 
vouchers.—-Box 219, “ The Builder.” 
IRST-CLASS TAKER-OFF for professional office 
near Victoria station Excellent prospects and 
congenial conditions. State salary required. Five-day 
week. Luncheon voychers.—Box 221, “‘ The Builder.”* 
XPERIENCED TAKER-OFF accustomed to pre- 
paration of varied bills. estimates and final 
accounts, Required for vacancy in London office. 
Salary commencing at not less than £1,100 per annum 
with overtime in addition.—Box 271, ** The Builder.” 
ENIOR TAKER-OFF Required by London Char- 
tered Quantity Surveyor.—Please write stating 
age. experience and salary required to Box 964, “‘ The 
Builder.” 
C. FRENCH. Ltd., urgently Require 
*MATERIALS TAKER-OFF at Head Office, 
age over 35, carpenter and joiner trained preferably 
—-Apply in writing, stating age, experience and salary 
required, to Personnel Manager, 50 Epping New- 
road, Buckhurst-hill, Essex 


UNIOR TAKER-OFF Required Pensions Scheme 
Five-day week Details age. experience. salary 
in pontereans to A. E. THORNTON-FIRKIN AND 
PARTNERS 7 Fitzhardinge-street, London, W.! 
XPERIENCED TAKER-OFF Required by London 
Chartered Quantity Surveyors Good salary and 
interesting work Reply giving age and details of pro 
fessional experience to Box 345, “ The Builder.”’ 
AKERS-OFT preferably qualified, Required by 
Chartered Quantity Surveyors in London. Excellent 
opportunities for widening experience Good salary 
Reply stating age and professional experience, Box 346, 
* The Builder.” 
AKER-OFF MEASURING SURVEYOR Required 
capable of handling final accounts for contracts 
up to £150,000. Small West End Office; five-day week: 
non-contributory pension scheme.—State age, experi- 
ence and salary required to Box 192, “ The Builder.” 
AKER-OFF Required for Chartered Quantity 
Surveyor’s office —Write, stating experience and 
salary required. Box 362. “ The Builder 
UNIOR TAKER-OFF who is accustomed to site 
measurement Required for Chartered Quantity 
Surveyor's office Write, stating experience and salary 
required. Box 363, “ The Builder.” 
AKERS-OFF (Senior and Junior) Required by 
REYNOLDS & YOUNG, Chartered Quantity 
Surveyors, 329 High Holborn, London, W.C.1 Five- 
day week, pension scheme. lunch vouchers Reply 
to above address statine ave, experience and salary 
AKER-OFF Kequired for permanent position in 
London Quantity Surveyors Commencing salary 
up to £1,100 per annum according to expericnce 
Box 398. “ The Bui'der 
ENIOR TAKER-OFF A.R.LC.S for London 
Chartered Quantity Surveyors, Salary according 
to experience, up to £1,500 ner annum Please write 
giving details of age, experience, ctc to Box 381 
* The Builder.” 
ULL-TIME temporary TAKER-OFF and/or part 
time TAKERS-OFF Required Write, giving full 
details and remuncration required, to ARTHUR J 
- dagge Pal A.LAS 1448A London-road, Leigh-on- 
Sea $s 
Wistaunst R Quantity Surveyors have vacancies 
for two recently qualified TAKERS-OFF, salary 
£900-£1 000. Pension scheme; luncheon vouchers 
S-day weck In addition to normal duties experience 
will be provided in cost control methods and the posts 
should be of particular interest to young Quantity 
Surveyors who have a pencham for research Apply 
in writing . LEMON & BLIZARD, 59 Tufton-street 
London, 
SSISTANT. for taking-off etc., Required by 
medium sized firm of Quantity Surveyors with a 
varied practice Salary according to ability CROSS 
& HALL, 28 Victoria-street, Westminster. $.W.! 


WORKERS UP 


ORKERS-UP Required by London office of Char 
tered Quantity Surveyors. Opportunities for site 
measuring Generous salary Reply giving education 
and professional experience to Box 347, ** The Builder.” 
R-UP Required by London Chartered 
Quantity Surveyors High remuneration for 
good worker ony reply in confidence, to Box 
986. “ The Build 

XPERIENC ED "‘WORKER- UP Required by London 
Chartered Quantity Surveyors Good prospects 

for an applicant with the right experience; R.LC. 
examination. Progress also considered. ae stating 
age, ~ 5 pemeaaa and salary required to Box 945, “ The 


Bui! 
XPERIENCED WORKER-UP Required by Lon- 
don Quantity Surveyors.—Write stating age, details 
of ——- and salary required to Box 954, “ The 


ORKERS-UP Required by firm of Quantity 
Surveyors, Westminster Five-day week and 
Luncheon Vouchers. Good prospects and opportunities 
for J right man.—Apply with full personal details 


to Builder.” 
XPERIENCED WORKERS-UP Required by West 
End firm of London Chartered Quantity Sur- 
veyors, 5-day week. luncheon vouchers and pension 
Salary according to experience.—Box 983, 


Builder. 

— WORKER-UP for London Quantity Sur- 
ors.— Write, mates "o os ¥ experience 

and ‘onery required, Box The Builder.” 
ERMANENT arvi-ciess WORKER- UP for Quan- 
tity Surveyor’s office, Victoria arca Good salary 
and conditions to experienced man. Five-day week 

Luncheon vouchers.—Box 220, “ The Buiider.” 


os 





qualities that will be required. 





SENIOR PLANNING ENGINEER 


A vacancy has arisen for a WORK PLANNING ENGINEER 
in the Building Division of Richard Costain Limited. This is a Senior 
appointment offering a challenging opportunity to men who have a 
sound knowledge of modern management techniques in this industry. 
Imagination, energy and persuasiveness are among the personal 


Candidates should be aged 33-45. Experience must include control 
of Building or Civil Engineering contracts ; knowledge of quantities, 
familiarity with site costing and a wide and up to date knowledge of 
plant are also necessary. Preference will be given to candidates who 
have received training in work study and planning methods. 


Please write, giving details of experience to:— 


Senior Personnel Officer, 
111, Westminster Bridge Road, LONDON, S.E.1. 











“RXPERIENCED WORKER.-\'P for busy office in 
. ommencing salary up to £900 per 
annum, _ with overtime in addition.—Box 270, “‘ The 


XPERIENCED WORKER-UP Required capabic 
of —_ oo own initiative.—Reply in own hand- 
writing age anc experience and salary re- 
wired: to o LISSENDEN. 12 Grafton-street, London, 


JORKERS-UP Required by London Chartered 

Quantity Surveyors for permanent staff.—Write 

stating age, aa and olay required to Box 
905, “ The 

ORKER-UP Required by London Chartered 

Quantity Surveyor.—Pilease write stating age. 

© and salary required to Box 965, “ The 


UANTITY SURVEYORS in Westminster Require 
JUNIOR WORKER-UP. Opportunities of pro- 
gressing through training to more senior position.— 
Stating age. experience and salary to 

ider."’ 


ORKER-UP Required in Professional Office with 

opportunity for junior Taking-off.—-Write, stating 
age, experience and salary required, to ARTHUR J. 
soggy il A.LA.S., 1448A London-road, Le .gh-on- 
Sea. Esse 
UNIOR WORKER-UP_ Required in Chartered 
Quantity Surveyor’s office, London, W.1. area 
Opportunity at a later date to learn Taking-off.—Please 
write, stating age, experience and salary required, 
Box 380, “ The Builder.’ 


ENGINEERS 


UALIFIED CIVIL ENGINEER Required to 

develop and take charge of a Ground Explora- 

tion and Site Investigation Department for large firm 

of Contractors i experience of similar duties 

considered essential. Permanent appointment with 

200d — ae Stating age, Sy and 
304, 


salary Box Builder 
NGINEERING. ASSISTANTS, reinforced concrete 
or stecl. Required. 5-day weck.—Full particulars 
and salary required to Box 332, “ The Builder.” 
RTHUR SCULL & SON, Ltd., have the follow- 
ing vacancies: Bristol Office ‘a) SENIOR SANI- 
TARY ENGINEER to take charge of section engaged 
upon design and estimation of plumbing schemes 
Only persons having very considerable knowledge and 
experience im design, quantities, specifications and 
the commercial approach to contracting should apply: 
«b> ASSISTANT SANITARY ENGINEER with 
experience in design, drawing and quantities Lon- 
don Office ‘a) PLUMBING SURVEYOR to take 
charge of final accounts, interim claims and Bonus: 
b) ASSISTANT SANITARY ENGINEER for Con- 
tracting Section. Knowledge of plumbing design, 
contract control, materials ordering. and having com 
mercial aptitude. The posts offered are progressive ; 
the work is interesting Five-day week, Super- 
annuation and Profit Sharing Schemes.—Apply_ in 
writing stating age. experience and salary required as 
follows For Bristol Appointments. The Director, 
ARTHUR SCULL & SON. Ltd., 3-4 Princes Build 
ings, Clifton, Bristol 8. For London appointments 
The Branch Manager, ARTHUR SCULL & SON. 
Ltd., Kingsway House. Kingsway, London, W.C.2 


ESTIMATORS 


XPERIENCED ESTIMATOR Kequired by old 
established East London Building Contractors 
Staff Pension and Incentive Scheme in operation.- 
Write giving full details of experience and salary 

required to Box 352, “* The Builder.” 
SSISTANT ESTIMATOR/SURVEYOR Required 
by medium-sized Builders and Contractors in 
Reading area. Applicants must be capable of dealing 
with contracts up to £30,000 from inquiry to final 
account with the minimum amount of supervision 
House availabie.—Apply in writing, stating age. ex- 
and salary expected to Box 307, “ The 


uilder 
STIMATOR Required, aged 28-33, at least five 
years’ experience estimating all types contract. 
Knowledge of price analysis essential. Quick progress 
probable for right man.—Please apply Box 197 


Builder.” 

ENCING CONTRACTORS Require ESTIMATOR 

preferably experienced in the trade but would 
consider applicants a, Other branches of the Build- 
ing Industry.—Appl in writing stating previous 
experience VARDALE FENCING Co., Litd., 68-76 
Varcoe-road, S.E. 

STIMATOR GUNIOR). Required by spec.alists in 

reinforced concrete and glass work. Accuracy at 
figures essential ; ability to read drawings an advantage 
Five-day week Non-contributory Pension Scheme.— 
Apply in writing stating age, experience if any, and 
salary required to A. KING & Co. Ltd., 18! 
Queen Victoria Street. E.C 

STIMATOR/SUPERVISOR, able to deal with 

small jobbing and maintenance work in the 
London area from enquiry to final account, Required 
by leading firm of Building Contractors.—Applications, 
sesing ose. a and salary required, to Box 


Builde 

IRST-CLASS ESTIMATOR | SURVEYOR used to 

all trades Required by medium-sized old-estab- 
lished Contractors in Southwark arca.—Please state 
age, experience and salary required to Box 373, “ The 
Builder.” 

SSISTANT ESTIMATOR/SURVEYOR Required 

by London Building Contractors Prosperous 
position with permanency to the right person.—Please 
write, stating full details of experience, salary expected 
and when available. to RUSSELL BROS. (PAD- 
DINGTOM). Led., 421/423 eo London 


Jornery ESTIMATOR Required by Trade Shor 
snectalising i purpose-made Joinery.— Apply 


BOORMAN & PERKINS, Rolleston-road, South 
Croydon. CRO 4738. 


ESTIMATOR/SURVEYOR 


required by 
progressive firm N.E. London 
L.1.0.B. an advantage. 





Pension scheme. 
in writing giving details to 
Box No. 302, ‘The Builder” 








BOVIS LTD. 


have vacancies for 


ESTIMATORS 


They require young men about 25 years of age who 
have had some training in pricing bills of quantities 
and feel ready to undertake more responsible work, 
Supervision and training will be given as long as 
necessary to reach the required standard. The work 
involves a much more varied and interesting 
procedure than the usual run of estimating, produc- 
ing thoroughly trained men skilled in analysis of 
rates for all trades. The Company is progressive in 
outlook and gives encouragement to young men who 
are interested in promotion. Normal amenities are 
offered: annual bonus scheme, superannuation, staff 
canteen, etc. Salary will depend on experience, but 
there is a minimum of £750 per annum. Successful 
applicants will be given an opportunity, after a 
period of estimating, to broaden their activities into 
measuring, surveying or contract management, if 
required. 


Apply in writing stating age and experience to 
Department MC, | Stanhope Gate, W.!. 








Trollope & Colls Ltd. 


require 


BUILDING ESTIMATOR 


—for estimating for high-class London building 
work. Practical knowledge of contract super- 
vision and surveying an advantage. 

Only men with real experience will be considered. 


CIVIL ENGINEERING ESTIMATOR 


—applicants may be Engineer or Surveyor trained, 
with a wide experience and sound knowledge of 
competitive tendering for all types of civil 
engineering works. 
Apply in writing, stating position applied for, age, 
training, qualifications and full details of past 
experience, with salary required, to :— 

The Assistant Secretary, 

Troliope & Colls, Ltd., 

1, Noble Street, 
Gresham Street, E.C.2. 








HUMPHREYS LIMITED 


199 Knightsbridge, S.W.7. 


SENIOR 
ESTIMATOR/SURVEYOR 


for their 
North West Area Office. 
Wide experience essential in estimating for major 
building projects of all types. The position is 
progressive and pensionable; a car is provided. 
Applications stating age, salary required and full 
details of experience to: 
The Manager, 
HUMPHREYS LTD., 











47, White Friars, Chester. 
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—— Required by Director of Estate 
Development Company Must have organising 
and negotiating ability. Excellent opportunity for 
keen man with pleasant personality Salary by 
arrangement.—McMANUS AND Co Lid Tel 
POTters Bar 23/5, Ext. 12 


OFFICE MANAGER 

Required by RICHARD COSTAIN, Lid.. for 
work on site. Candidates must have: (1) At 
least five years’ experience on large building 
or civil engineering contracts; (2) knowledge 
of costing and ability to interpret costs to 
Agents; (3) experience of cash and wages 
payments; (4) Sound knowledge of stores 
procedure; 5) some knowledge of book- 
keeping Age preferred 30-38.—Please write 
giving details of experience to Personnel 
Officer, 111 Westminster Bridge-road, Lon- 
don, S.E 





CONTRACTS MANAGER 


Required by medium size Contractors. He must 
be able to organise and supervise work in progress on 
a number of Contracts, inspire confidence in 
and secure new business. Candidates should preferably 
be between 30 and 40 and have practical knowledge and 
sound qualifications in building construction, quantities 
= estimating an old a driving licence. Good 

prospects for i 5g man with possibility of Director- 
ship later. App! 

itliam Bell & Sons Pateset Led., 
Dunmow Rd., Ando 














MANAGERS 


UNIOR ASSISTANT CONTRACTS MANAGER on 
medium-sized contracts. Practical knowledge as 
well as technical necessary. Opportunity open for 
advancement.—Apply Box 198, “ Builder.” 
LANI MANAGER Required by London Building 
Contractors to control repairs and maintenance 
to Mechanical Plant in Workshop and Field. Appli- 
cants must sessed of drive and ability, com- 
petent at administration level. Permanent, pensionabie 
= with good salary and bonus.—Write Box 
ae L Fy Romano House, 399/401 Strand, 
ond fo’ 


nm, 

ONTRAC S3 MANAGER Required by well known 

firm of medium sized Contractors, Head Office 
in Central London, to manage projects in the Greater 
London area. Must possess sound qualifications. 
L.1.0.B. an advantage. 35 to 45 age group preferred 
— Write stating age, experience and salary required, 
Box 348. “‘ The Builder.” 

PPORTUNITY exists for young man to fill posi 

tion of GENERAL MANAGER with expand- 
ing Company in the Southern Counties specialising 
in prefabricated buildings. Experience must embracc 
production, estimating, costing, sales, etc The 
appointment could lead to a Directorship in a com 
paratively short time.—Full details of education. 
experience, positions held and present salary to Box 
349, “The Builder 

UILDING INSPECTOR Required for mainien 

ance of installations at Gatwick Airport Pre- 
ference will be given to applicant having previous 
experience of this type of work. Initial salary £750 
plus expenses.—Write to FREDERICK SNOW & 
PARTNERS, Gatwick Airport South, Horley, Surrey 








CLERKS OF WORKS 


cus OF WORKS with good experience in sound 
building practice Required quickly Must have 
good knowledge of various building materials and 
control of men and be capable of measuring up as 
work proceeds.—Reply giving details of training. 
experience, and salary required to LEACH, RHODES 
& WALKER, Chartered Architects, 90 Deansgate, 
Manchester, 3. 

RENFELL BAINES & HARGREAVES Require 

services of experienced CLERK OF WORKS for 
New Buildings and Alterations to Existing, at Lang- 
dale and Dalton Halls of Residence for the University 

Manchester. Largely traditional construction, but 
full modern services and quality finishes. Candidates 
should be capable of judging quality in building 
construction, of assisting in co-ordination, and of 
maintaining good relations on site while securing 
first-class work. Salary ranging from £900 to £1,100 
per annum.—Apply : 12 Guildhall-street, Preston. Tel 
No.: 56231. 


CLERK OF WORKS 
to supervise both erection of City Office Building 
and also high-class West End Housing Development 
Applicant must have experience of top quality work 
Directly responsible to architects.—Write, fully, in 
first instance, giving age. qualifications, previous ex 
perience and present salary to Personne! Manager 
WATES Ltd., 1258-60 London-road, Norbury, S.W.16 


BUYERS 


UYER Required by South Manchester Building 

Contractor Ability to negotiate purchases for 
a'l types of building materials. including Timber and 
Plant. desirable is a unique opportunity for 
a competent man in an expanding organisation. The 
post is permanent and pensionabic.—-Write full details 
of experience, age and salary expected, to Box 286, 
“* The Builder.” 

UYER Required by well established firm of S.E 

London Contractors capable of buying in ali 
trades and preparation of Schedules from Bills of 
Quantities and Drawings.—State age. salary and experi- 
ence to Box 928. * The Builder.” 

SSISTANT TO BUYER Required by Contractors. 

West Middlesex Must have good technical 
knowledge of and be able to prepare schedules in 
all_trades.—Age, experience and salary to Box 350 
“ The Builder.” 

ALE ASSISTANT BUYER Required by A. E 

MES. Ltd., Building Contractors, 236-252 

High-street, Stratford, E.15. me previous experience 
essential.—Write, stating age. experience and salary 
required, to Managing Director 

UYER’'S ASSISTANT Required by North London 

Building Contractors, able to take off quantities 
for ordering purposes.—Write or ‘phone for inter 
view, A. T. ROWLEY (LONDON), Ltd.. ages 3 
Works, a lane. Tottenham, London, N 
TOTtenham 34: 





HUMPHREYS LIMITED 
Building and Civil Engineering Contractors 


199 Knightsbridge, S.W.7 


ASSISTANTS for 
PURCHASING Dept. 


Male, ages 2! to 30, G.C.E. Standard. Female, ages 
25 to 35, G.C.E. Standard, must be experienced 
Comp. Operator. Good salary and conditions, 
superannuation scheme. Apply personnel dept 
giving age, experience, salary required and when 
available. 


REPRESENTATIVES 


HOPFITTING REPRESENTATIVE Required 
Good prospects. eS eo to Managing 
Director, E. POLLARD & CO., Ltd., 159 St. John 
street, London, E.C.1. 
N_ oldsestablished firm of Fencing Contractors 
has a vacancy for a REPRESENTATIVE in the 
Home Counties, capable of supervising Fence Erec 
tors. Knowledge of the Fencing Trade an advantage 
but not essential. Car provided.—Write, giving full 
particulars, which will be treated confidentially, t« 
Box 374, “ The Builder.” 
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S LIMITED invite applications for a 
representative position covering 


HANTS/WILTS/DORSET 


for a company selling its products through Architec 
tural, Building and Industrial outlets 
A g00d salary, commission, car, allowances, etc 
make this an unusually good opportunity. 
Candidates should quote reference *OS2”™ and 
can submit particulars in confidence as they are 
never divulged without permission. 
SALES SELECTION mage oF or 
Victoria House, London, W.C 


BUILDERS ASSISTANTS 


OUNG MAN Required by medium-sized building 

contractors for ordering materials, obtaining quo- 
tations and preparing progress schedules, etc. Must 
be at least O.N.C. standard and able to “ take off” 
with supervision.—Write particulars of past experi- 
ence. etc., to Box 382. “ The Builder.” 

SSISTANT with general experience Required in 
: ee wey P ea Ample scope for ray ment.— 


AGENTS 


GENT and two SECTION FOREMEN Required 

for HOUSING CONTRACT commencing mid- 
December, Barnet area.—Apply. giving full details of 
Past experience, Box 972, “ The Builder.” 





JAMES LONGLEY & CO. LTD. 
of CRAWLEY, SUSSEX, 


invite applications from experienced 


AGENTS 


expecting to be available during 1960. 
Good men capable of taking full responsi- 
bility for a substantial project are invited to 
submit in writing to the Secretary details 
of their experience, salary required and 
availability. 








BERNARD SUNLEY & SONS 


invite applications for the following positions on a 
variety of interesting and important Contracts in 
London and Northampton: 


Building Agents 
Engineers 

General Foremen 
Section Foremen 
Planning Engineers 

Applicants must be fully experienced in carrying 
out work along modern pre-planned lines. 

This is an expanding Organisation and there are 
very good opportunities for persons of the right 
calibre. 

Applications giving age, full details of training 


and past experience should be addressed to the 
Contracts Manager, 25 Berkeley Square, London, 
w.t. 








SITE AGENT 


Required for London R.C. Office Building. 
Successful applicant must be of proved ability 
and able to organise all trades to fit fast pro- 
gramme. Write MCLAUGHLIN & HARVEY 
LTD., 24, HIGHBURY GROVE, N.5 








TAYLOR WOODROW CONSTRUCTION 
LIMITED 

due to continued expansion, invite applica 

tions from experienced persons for positions 

on contracts in the United Kingdom as 


AGENTS 
CIVIL ENGINEERS 
GENERAL FOREMEN 
QUANTITY SURVEYORS 
WAGES CLERKS/CHECKERS 
TIMEKEEPERS 

Write in confidence with brief details o 
personal history stating availability for inter 


view to 
MR. J. ROGERS 
Personne! Manager 
345 Ruislip-road, 
Southall, Middlesex 


AS Required by SIR LINDSAY PARKIN- 
SON & CO. Lid Must be fully experienced all 
types building contracts, and mobile. These positions 
are pensionable and offer good chances of advancement 

Only applicants secking such opportunities should 
aopty to 6 Lambeth-road, St. George's Circus, S.F.1 
re 4JL 


FOREMEN & SUPERVISORS 


XPERIENCED GENERAL FOREMAN Required 
middie of January. C. and J. preferred, small 
reinforced concrete structure. East London.—Write 
giving full details, in confidence, of past experience. 
age, and salary expected. Box 301, “ The Builder.” 
ENERAL FOREMAN Required for Contract and 
Jobbing Work with Building Contractors employ- 
ing approx. 80 men West Sussex coastal area 
Applicants should have ability to control and organise 
outside staff and have a sound knowledge of all 
trades. Car provided.—Please state details of, aac 
training , and Practical experience, Box 291, “ The 
Builder.” 
EN SRAL FOREMAN for new educational wing 
and living quarters at training college, Putney 
area. Contract value £100,000. Good opportunity for 
keen and experienced man.—Write particulars to W. 
MARSTON & SON, Ltd., 1 Stephendale-road, S.W.6 
ENERAL FOREMAN of drive and ability for 
medium-sized contracts Age 35-45 preferred 
Opportunity of permanency for right man.—Apply in 
writing stating experience and salary required to 
COURTENAY & FAIRBAIRN. Lid., 377 Albany- 
road, Camberwell, S.E.5 
ENERAL FOREMAN, experienced, Required for 
first class long term private development, flats 
and housing Cc. and J. preferred Knowledge of 
Dumpy Age immaterial provided conscientious and 
trustworthy Permanency for suitable applicant 
ae wag area.—Full details to Box 321, “* The 
Build 
IRST-CLASS GENERAL FOREMAN Required, 
housing contracts large and small. Southern 
Counties. —Box 904, * The Builder.” 
ENEKAL BUILDING FOREMAN, capable of 
supervising several contracts, Required by pro- 
gressive Building Contractors in North Essex 
Living accommodation cou'd be made available to 
suitable applicant, who in the first instance must write 
Stating age qualifications, experience and salary 
required 
The appointment is open from the middie of 
January an applications must be received on or 
before WEDNESDAY, 6th JANUARY, 1960 
Box 334, “ The Builder.” 
ENERAL FOREMAN Required for contract in 
Clapham areca, approximately £20,000. Experi 
enced in R.C work.—Reply giving details of age 
experience and salary required to Box 335, “ The 
Builder.” 
UPERVISOR. Keen man, mobile, expericnced, to 
supervise fixings of natural claddings. Large 
contracts, London-Birmingham axis Write for 
details, giving age and experience, W. H. FRALEY & 
SONS. Gas-street, Birmingham, 1. 
ENERAL FOREMAN.—First-class General Fore- 
man Required—Housing and Maisonette Estate 
Works. Surrey / Sussex Must have experience and 
ability to take complete charge of estates from com- 
mencement to completion, keeping accurate site records, 
engagement direct labour and able to Take off 
materia's. eferences required.—-TICKNER & 
EMMERTON Lid. RElIgate 3606. 
ENERAL FOREMAN for shop, office and flat 
development in Cambericy Good knowledge of 
all trades, capable of working to time schedule and 
producing good finish Rae wd -— IL & VEVERS, 
Ltd., 145 Frimley-road, Cambe 
VACANCY exists in TG. CONSTRUCTION 
COMPANY, Ltd., for a FOREMAN 
PLASTERER who must have had considerable experi- 
ence in the Building Industry. There is opportunity 
for advancement a should apply in writing 
stating age, experience, etc. to Personnel Manager, 
TARMAC CIVIL TNGINEERING Ltd., Ettingshall, 
Wolverhampton, Staffs 





and salary required, to :— 





AGENTS & GENERAL FOREMEN 


In view of continued expansion we are interested in interviewing high-grade Agents 
and General Foremen, with a view to employment on interesting City and West End 
work. Must have proven record of managing large contracts, comprising multi-storey, 
reinforced concrete construction both in situ and precast. 


Pre-planning work study and cost control experience essential. 


Write fully, stating age, description and value of previous contracts, positions held 


Personne! Manager, 


Wates Limited 


1,260, London Road, Norbury, S.W.!6. 











SENIOR 
GENERAL FOREMAN 


SENIOR GENERAL FOREMAN 
REQUIRED BY PROGRESSIVE 
NATIONAL BUILDER. MUST 
BE PREPARED TO WORK 
ANYWHERE IN THE BRITISH 
ISLES, 


write giving your age and full experience 
over the last 10 years, stating salary 
required to 

Box No. 326, “The Builder’ 








GENERAL FOREMEN 


Several required for contracts £25,000 to 
£125,000 in London, Herts and Essex. 
Please reply giving age, basic trade, exper- 
ience and salary required to 


Box No. 337 “‘ THE BUILDER" 








Medium-sized Building Contractors require a 
competent, experienced 


GENERAL FOREMAN 


to take charge of housing and general contracts, 
ranging from £40, 200,000 value, in Brighton 
and adjacent coastal areas. The post offered is 
with a rapidly expanding Company and will offer 
the opportunity of further advancement into 
Contracts Management, coupled with the possibi- 
lity of permanent, pensionable employment after 
a reasonable trial period. The position offers 
opportunity for ambitious and keen foremen who 
are invited to write in confidence, outlining 
om and previous experience to: 

x No. 288, “The Builder”’ 











ONTRACTS SUPERVISOR Required for work in 
London area on contracts from £2,000-£60,000 
Applicants must have ability and drive and be experi 
enced of supervision of similar sized contracts.—Write 
giving full details of Previous experience and salary 
required to Box 375 The Builder.” 
ENERAL FOREMAN wanted for private housing 
development, Wiltshire Excellent prospects for 
good, energetic, progressive man, able to adapt him 
self to semi-non-traditional methods of construction 
Initial tuition on existing scheme. ust have had 
experience in large scale housing schemes.—Aage, 
—— ence and salary required to Box 376, “ The 
uilde 
A WELL-ESTABLISHED firm of Reinforced Con. 
crete Engineers Require first class FOREMEN for 
London and Country work for R.C. Frames, oe. 
etc., on account of expanding programme 
schemes are in operation and posts are pensionable 
for men with the right experience. —Write | in the 
first instance to Box 377, The Builder,” giving 
details of experience and total earnings nee 
ORKING FOREMAN Required. Experienced in 
setting stone kerbs for railings. Able to use 
Level.—Reply Box 378, The Builder.” 
ENERAL FOREMAN Required by a national 
Company of Building Contractors for construc- 
tion of six-storey blocks of Flats in the Reading 
area. Applicants should have had experience of this 
type of construction, and application stating age 
technical training and Salary —t should be for- 
warded to Box 236. “ The Builde 
ENERAL FOREMAN Youns man, with good 
qua‘ifications and experience Required initially 
in the small works section of leading firm of Building 
Contractors in Lordon. The apnoirtment is to Head 
Office staff, and offers good experience and possibilities 
of promotion.—Applications. in confidence, should 
give full details of age. experience. techrical training 
and salary required to Box 215, “ The Builder.” 
PILING FOREMAN 
romasean Required for expanding organisation to 
take charge initially of several rigs engaged on 
bored piling Must be fully experienced with bored 
cast-in-situ piles. Experience of sheet steel and precast 
piling will be an advantage. Staff appointment, Pen- 
sion and sickness benefits.—Full detai's to Box 354 
“ The Builder 
ENERAL FOREMAN Required for six months’ 
contract Woking, thereafter in central and south- 
west London.—Details, age, experience and salary to 
Box 358. “* The Builder.” 
ENERAL FOREMAN Required for contract 
Southend-on-Sea arca, value approx. £20,000, five 
months’ duration. If found satisfactory, Prospects of 
continued employment.—Apply Box 359, * The 


ENERAL FOREMAN for school in Herts. Pre- 

ference given to applicant with previous experi- 
ence of Herts. Coumy Council schools.—Reply Box 
361, “The Builder.” 


CARPENTERS & JOINERS 


ARPENTER Required for fixing Sliding Doors 

preferably with means of transport as job will 
entail travelling.—SLIDING DOOR —onewe R 
ING CO., 119 High-street, Teddingt 
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LUMBING SUPERVISOR. A ‘acancy exists for . TYPEWRITING & DUPLICATING 
a fully experienced SUPERVISOR with a Com Minimaem %s. 6d, (24 words) c AN 
pany in the London area. Good conditions. Super- Each additional 6 words 2s. Box number, —_—_ 
annuation scheme.—Write stating age, experience and Including Forwarding Replies, 2s. 66 VICTORIA STREET 
salary required.-—Box 400, ‘ The Builder.” - ——— : LONDON, sS.W.! 
(VIC. 5841) 
CLERKS THE SITE SURVEY COMPANY TYPEWRITING * DUPLICATING PRINTING 
ADDRESSING/MAILING * ENVELOPES AND 
IGGS & HILL LIMITED Require experienced BLACKHEATH, S.E.3. Tel.: LEE Green 7444-5 SUNDRIES 
BUILDING TIME KEEPERS/WAGES CLERKS Fully equipped to undertake urgent surveys 
between 25-35 years of age Must be experienced in any part of the country and abroad. UALIFIED QUANTITY SURVEYOR can accept 
in wages construction and P.A.Y.E. and to work out- Specialists in  %” scale detailed surveys for commissions from the profession for the prepara 
side London if necessary —Write giving details of extensive city development areas. tion of Bills of Quantities, Estimates, Site Measuring, 
Fe tga pe ae —e Ree to Crown Works, and Final Accounts.—Box 202, ‘“ The Builder.”’ 
put _ambeth-road, ’ UILDER’S ESTIMATES promptly prepared from 
M 
YPIST for Invoice Work Required by Building CLD en Ly: peeeees wb B Bills of Quantities. Plans, Specifications and Site 
‘4 your requirements from Drawings or Quantities. . ~ a Periae 
Company Some experience in typing Builders —For satisfactory results with reduced overheads. con- Measurements.—Cherrywood 2909 KNIGHT, 53 
Accounts an advantage Telephone for interview.— sult THE BUIL DER S’ ESTIMATOR, 14 Bute. street. Churston-drive, Morden, Surrey 
Accountant, East 4446 Luton, Beds. F one: Luton 8077. a 
UILDER’S CLERK (male), conversant with time oo DECORATOR of distinction desires to 
sheets, invoices, costing, P.A.Y.E. and general ith ive firm as Consultant. SITUATIONS WANTED, ETC. 
routine, Required in North London office. Short- —-Box 989, “* The Builder.” 
hand typing a great advantage.—Write Stating age UILDING TECHNICAL SERVICES undertake imum charge 3s. (24 words) 
— | jean Cems auras and Goowius Ser sptmaaiee Each additional § words, 1s. Box. number 
YPIST AND GENERAL OFFICE DUTIES for purposes carried out in the Midlands for Sub- Including Forwarding Replies, Is. 3d. 
Quantity Surveyors, W.C —Experience, age Samaee os the area.—46 West Broadway- 
and salary required to Box o1a, The Builder. ° pence ROVIDENT INSTITUTION OF BUILDERS 
ITE CLERK/CHECKER Required, large HOUS- FOREMEN and CLERKS OF WORKS 
ING CONTRACT commencing mid-December PULLY EXPERIENCED IN ALL BUILDING AND (established 1842 
Barnet area — ~Apply giving full particulars, Box 978 ARCHITECTURAL WOR K, | AM WILLING TO CARPENTERS HALL. 28, AUSTIN FRIARS. 
wo accom perccemne neque By kind fon ef th Worshipful C 
UILDERS’ CLERK Re d, S.W.1 district, Age (By ki permission of the Worshipful Company 
og og Bye ey a - DESIGNS, WORKING DRAWINGS DETAILS, of Carpenters.) 
to work on own initiative.—State age, experience SURVEYS, SPECIFICATIONS PERSPECTIVES CONTRACT MANAGERS. CLERKS OF WORKS. 
and salary required, to Box 379, “ The “Builder.” AND MODELS. AGENTS and jiLi«d FOREMEN are invited to 
‘ : apply for members: of this Institution, which 
XPERIENCED TYPIST with good working know JUST TELEPHONE WALLINGTON 9883 (near fasT ie aa i aad avemied nanaione te 
ledge of book-keeping Required for Wallington Croydon) and | will call anywhere and take your members and their widows. and so assist to 
builder's office.—Write stating age. experience and instructions. maintain the status and promote the interests of 
salary required to T. F. ROONEY & SONS. Lid supervisory staff in the Industry. Architects, 
61-65 Stafford-road, Wallington, Surrey Builders and Civil Engineers requiring efficient 
weet CLERK Required for Builder's Office UALIFIED QUANTITY SURVEYORS with own staff as above are requested to contact the 
Knowledge of P.A.Y.E.. H.W.P.. W.R.A.. Central London Office offer assistance to the General Secretary. 
increased costs. etc Pension scheme in operation profession.—Tel. : CHAncery 4246/7 J. W. LLER, L.1.0.8., 
~ : . ret ed f MATES, Buiiding and Civil ° 
canteen facilities available.—-Apply in writing stating ONTRACTOR’S ESTI 11), Mariboroush Hill, St. John’s Wood, 
experience, salary required to The Secretary, Engineering ; competitive pricing at current rates. London, N. 
CHARLES S. FOSTER & SONS, Ltd., 9-17 High —AMALGAMATED BUILDING SERVICES, 170 Phone: PRimrose 7336. 
Beech-road, Loughton, Essex Bridge-road. Chessington. ‘Phone: Epsom 4255. 
? UILDERS’ ESTIMATES accurately prepared from ’ . : 
UNIOR PRIME-COST CLERK Required SE Bills of Quantities, plans and _ specifications. ENIOR ARCHITECT wide experience in all 
London Flooring Contractor's Office, preferable Prompt, efficient service.—VICTOR H. FERN, 21 aspects of professional work, available shortly 
with building trade experience.-Apply giving details Tettenhall-road, Wolverhampton. Telephone: Wolver- London or N.W. outskirts.—Box 385, “ The Builder.” 
of positions held, age and salary required to Box hampton 24406/7 RCHITECTURAL ASSISTANT, age 30, Requires 
336, The Builder position with Builder or Estate Develoner in 
OMPANY ACCOUNTANT Required within the London, Essex, or South East England. Considerable 
next 6 months by old-cstablished Flooring Con- 4 ’ experience in surveying and ievelling design of 
tractors in London areca to work with Company e ul ers housing. housing estate layouts roads, sewers, etc 
Secretary and eventually succeed him. Excellent Box 353, “ The Builder 
om = right man. >lus Pension Scheme s s . UANTITY SURVEYOR, H.N.C. and Final C. & 
rite full details of rast exnerience age and salary E t t S Ltd Gis 4 26, with estimating experience, seeks 
required, to Box 351, “ The Builder.” 8 ima ing ervice a new position Car ‘owner. Any district considered 
—Box 322, “ The Builder.” 
prepares and/or prices quantities for all XPERIENCED SURVEYOR/ESTIMATOR, middle 
OVERSEAS types of building and civil engineering 30s, married, desires change UK or anywhere 
work in accordance with Builders’ own overseas. 18 years’ experience, last cight abroad, 
APPOINTMENTS requirements. Many contractors have three with professional firm oes with major —_ 
found this well known and old established tracting Organisation as Chie Estimator Quantity 
helpful Surveyor. Varied works ranging from £20,000 to 
Prepaid rate, 24 words, 8/6; on es ae £14m. including 18-storey works, with complete con 
additional 6 words, 2/-. Brochure, scale of charges, etc., sent on request — rag tendering to final accounts.—Box 206 The 
; Pawan tne ae 2, WESTMINSTER BANK CHAMBERS LASTERING SURVEYOR, bonus valuations and 
. . SHEPHERDS BUSH, W.1!2. Phone SHE 7975 és Snake. Dg ee West London area 
0 5 . e 
pan eee r Ss 7 Northern Office ENIOR SURVEYOR/ESTIMATOR, aged 44 
USTRALIA ome Experienced ARCHITECTURAL ep eee MANCHESTER 3 H.N.C., etc., 10 years large contractors enquiry 
DRAUGHTSMAN Required by one of the Phone BLAckfriars 3851 to final account up to £80,000. At present Manager 
leading Australian Industrial Architects Fares paid Estimator Central, East London, Essex preferred 
Three-year contract. High salary, interesting work Midland Offices in Birmingham and Worcester Present salary £950 and car bonus.—Box 396, * The 
—Box 240, “ The Builder." Builder.” 














MELBOURNE, AUSTRALIA 


Experienced CITY CALCULATIONS LTD. 


ARCHITECT iT 
ogee cm yeh : = ee SPECIALISTS IN COMPUTATIONS 


mostly on industrial work, required for 3-year 
contract. Fares to Australia paid. Commencing jor 
salary £A1,800, rising to £A1,900 and £A2,000 
plus overtime. Single men preferred. QUANTITY SURVEYORS and CONTRACTO 
Interesting work with one of the leading 
Australian Industrial Architects. 
Box 239 








Dimensions Squared ~* Abstracts Cast and Reduced 











Bills Extended and Cast * Increase Costs Claims Checked 
ESIDENT QUANTITY SURVEYORS Required 


ag ye ER 22, LITTLE RUSSELL ST., W.C.1 CHAncery 3171/2 


surveyor and family provided.—Apply stating age and ne i SF oa r , ITL 
experience to Box 988," The Builder CONFIDENTIAL SERVICE QUICKLY EXECUTED 
BQUIRED immediately by Chartered Quantity =e 
Surveyors, qualified and experienced TAKERS- 
OFF for 3-year tour. Usual arrangements for overseas 
and local leave and most pleasant office conditions | 














Formerly the Incorporated Clerk of | 


The positions are available only for energetic and fast 
Works Association of Great Britain | 


Takers-off who are able to adapt themselves to the 
somewhat differing conditions of Quantity Surveying 
in the West Indies—C. T. R. KELLY AND 
PARTNERS, 8 Manchester-square. London, W.1 

EST Africa Specialist Contractors, Agenis and 

Distributors Require EXECUTIVE who is well 
experienced in the building trade Must have know- 
ledge of Bituminous Felt waterproofing work and the 
laying of Thermoplastic Tiles Must be capable of 
taking off quantities and complicting measurements 
Short courses in the above and two other specialist 
lines will have to be undertaken before departure for 
our Lagos, Nigeria, headquarters Married man pre- 
ferred Children, if any. must be well below school 
age. Good driver essential. Good social mixer essen- 








FOUNDED 1882 Applications for membership are 


ARCHITECTS - og from qualified Clerks 
SURVEYORS 
AND ENGINEERS the Secretary: 


Requiring LIVERPOOL HOUSE, 
CLERKS OF WORKS = 45.17, ELDON STREET, 


tial, capabl? of dealing with architects, contractors, Are invited to apply to LONDON . Et.2 
etc Good salary; accommodation; car provided T H E S E a R E TA R Y 


Frequemt leaves in U.K. Age 25 to 40.—Box 318 Phone: LONDON WALI 2932 
‘The Builder.’ 











January 1 1960 


A gape SURVEYOR desires change in London 
area Experience on large and small contracts 
Used to working on own initiative and responsibility 
—Box 387, “ The Builder.” 
URVEYOR ESTIMATOR DRAUGHTSMAN 
retiring from large London Contractors seeks 
position with small. progressive country building firm 
where experience and ability in all classes building 
work appreciaied Car owner Moderate salary 
Box 311 “ The Builder.” 
SSISTANT BUILDING SURVEYOR (24), 
H.N.C taking L.1.0O.B 1960 Experienced 
interim valuations, site measuring, sub-contractor’s 
accounts up to £70,000, Taking-off, etc., seeks posi- 
tion medium-size contractor, London or Essex, pre- 
ferably where estimating experience can be gained.— 
Box 388, “ The Builder.” 
IGERIAN (9 years), H.N.C Finalist, proba- 
tioner 1.0.B., over 5S years’ experience in building 
industry, seeks any suitable position with Contractors 
in London area.—Box 389 ,“* The Builder.” 
STIMATOR/SURVEYOR, suitable small works 
department H.N.¢ extensive experience all 
trades; office experience, enquiry to completion Car 
owner Salary £900.—Box 390, “ The Builder.” 
ONTRACTS MANAGER, 35, Surveyor trained 
Experienced industrial and commercial building 
P.E. and contract housing, civil engineering, contracts 
handied up to £500,000 Anywhere or proposition 
considered for fair reward Following of staff and 
labour References from previous employers, archi- 
tects and engineers Please reply to Box 338, “ The 
Builder.” 
ONTRACTS MANAGER, age 437, _ technically 
trained to fulfil this position. Fully experienced in 
the planning, organisation, economics and contro!) of 
contracts. Free to join progressive medium /large 
company after ist January. London based but willing 
to travel.—Box 248, “ The Builder.” 
LERK OF WORKS ‘secks new appointment 
Experienced in all types of building, R.( and 
steel framed Free now London or near.—Box 
329, “ The Builder.” 
GENT/GENERAL FOREMAN, age 48, C. & J 
own car, seeks change Large or medium-size 
contracts, London or Southern Counties Completed 
contracts up to £700,000 Schools, shops flats 
housing, factories, roads and sewers Sole control 
Used to sub-contract labour only Good references 
Box 391, “ The Builder.’ 
UPERVISOR, age 52, Bricklayer. used to running 
number of small contracts and small works 
Level, set-out; sound knowledge all trades and con- 
struction Present position 10 years: driver.—Box 
392, “ The Builder.” 
UPERVISOR/GENERAL FOREMAN, 35 years’ 
experience, Trade ( & J., medium-sized con- 
tracts; new conversion, maintenance; R./C and 
jobbing works Conversant all trades Good 
organiser, age 53 years; can drive car Free now 
Further particulars at interview Area London, 
North of Thames.—Box 393, “‘ The Builder.” 
ENERAI FOREMAN /SUPERVISOR desires 
change Used to full control Contract and Main- 
tenance Car owner, driver, age 52 West Sussex 
coast or London.—Box 394, “ The Builder.” 
ENERAL FOREMAN CARPENTER, 55, seeks 
work R.C. Precast or in situ Reconstructions 
Schools, Church Any type building set-out and 
level.—Box 395, “ The Builder.” 





144-PAGE HANDBOOK 


FREE! 


TO AMBITIOUS BUILDING MEN 


Every ambitious building man should read 
“ENGINEERING OPPORTUNITIES.”’ 
This informative guide gives details of 
A.M.1.C.E., A.R.1.B.A., F.R.1.C.S., L.1.0.B., 
M.R.S.H., A.1.A.A.S., etc., and outlines the 
widest range of Home Study 
Courses in all branches of 
Architecture, Building, Sur- 
veying, Heating and ventila- 
ting, Costing, Valuations, 
Timber Technology, etc. 
Full details of our “NO PASS—NO 
= terms are given in our 
handbook. Tell us what interests 
you and this useful book, which ex- 
plains the easy way to increase your 
technical knowledge and personal 
prestige, will be sent FREE and 
without any obligation. 


= SPOST COUPONS @ 
(write if you prefer not to cut 
4 this page 
Please send me 144-page Hand- 
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+ 
book—-FREE a 
be) ° 
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© SUBJECT oF een a 


BRITISH INSTITUTE OF 
S ENGINEERING S TECHNOLOGY 


8824, College House, B | E T! 
e 


g 29-31, Wright's Lane, 
Kensington, W.= 
weeks ee oe ot 


THE BUILDER 


ONTRACTS/SUPERVISOR secks change. All 
types of contracts; keen energetic, used to 
modern methods and full control. London area, Home 
somaties, preferred Age 43.—Box 294, “ The 


Builde: 

GENT GENERAL FOREMAN  secks’ change 

employment Carpenter, joiner contracts com- 
pleted up to £270,000. All types of works supervised 
M.o.W., W.D., Public Authoritics and normal com- 
mercial buildings Own car Own Dumpy Good 
following of sub-contractors’ labour References 
photo: diary: sole responsibility. London registered 
—Box 251, ‘ The Builder.” 

REMAN of Painters and Decorators “ dis- 

engaged,”’ 35 years’ sound practical experience to 
the trade; industrial or maintenance Competitive 
estimating; good general repairs 
References.— Box 

ENERAL FOREMAN, 30 years’ varied experi- 

ence as such Medium-size contracts preferred. 
Use Dumpy, Theodolite, Mechanical plam. C. J. 
Available now.—282 Mitcham-road, Croydon. 

HIEF CLERK secks change with promotion. 

Experienced in costing, wages. accounts, cost 
variations, ali office administration Own car. 
London area preferred Available lith January.— 
Reply Box 323, The Builder.” 





BUSINESSES 


OR disposal as a going concern PLUMBING AND 
HEATING BUSINESS, established 1935. cover- 
ing East Anelia Forward orderbook with Contracts 
running to 1961 Average sales last 7 years £38,000 
p.a. Gast three years £47,000 p.a.) Good staff and 
team of operatives Appointment with the firm's 
accountants for further details-—-Box 327, “ The 
Builder.” 
EQUIRED to _ Purchase SMALI JOBBING 
BUILDER'S BUSINESS as going concern within 
area’ Portsmouth-Chichester-Waterlooville Alterna- 
tively premises suitable for builder’s yard and offices 
on long lease or freehold would be considered Shop 
premises with ample yard space not objected to 
Please apply giving all details and price required 
to Box 328 “The Builder.” 


ERYARD & YATES, 2 High-street, Bromicy, 

Kent Tel RAV 8731. Specialist Auctioneers 
to the Building Trade are constantly receiving enqui- 
ries for Builders’ Businesses 


BROWSE AT 


THE 


BUILDER 
BOOKSHOP 


Open Daily -9 am to 5 pm 
4 Catherine Street, Aldwych, WC2 
Telephone: 
TEMPLE BAR 
6251/4 





EDUCATIONAL 





BUILDING TRADE COURSES 


Postal courses in Building Construction, Science, 
Quantities, ee a, 5 pares 
Surveying, Bookkee L.1.0.B., 
M.1.C.W., MARSH. AIRE. A A. Sie. St, Building 
Inspector, City & Guilds, G. ~ etc. Revision 
Courses also available. Send for booklet 
** Building Opportunities " 
THE ELLIS SCHOOL, 
2, ALBANY HOUSE, WORCESTER. 


London Office: 
103a, Old Brompton Road, London, $.W.7 











1.9.8. R.L.CS. R.LB.A. LAAS. 


Postal courses conducted in preparation for full 
syllabus or single subjects. Special arrangements 
made for students wishing to revise or supplement 
studies. Write to Principal, A. B. Waters, 
RA B.A., F.LArb. 
THE ELLIS SCHOOL 

103a, Old Brompton Road, London, $.W.7. 
Ask for DAS booklet. and at Worcester. 











L.B.A. & T.P.1. EXAM 


STUART STANLEY (Ex.Tutor School of Arch., Lon 
Univ.) & G. A. CROCKETT, M.A./B.A., F.JA.R. LBA., 
M.j/A.M.T.P.1. prepare id by « 

tuition. 10 Adelaide St., Strand, W.C. 2 TEM. 1603/4 











LAND, PREMISES, ETS. 


SITEFINDERS LIMITED 
jalise exclusively in building land 
TEFINDERS LTD., Land Agents, 
16, Berkeley gy rag London, W.!. 
ir 














UILDING LAND in parcels, in various parts of 
Southern England, to be sold by Auction.—Write 
Auctioneers, A. S. T. O'BRIEN, Lid., 14 Streatleigh- 


parade, S.W.16. 
STABLISHED Company Require AREA of mini- 
mum size 100 ft. x 30 ft. upwards to let from 
Contractor with surplus space available in S.W. of 
W. London Open of covered.Box 242, “ The 
Builder.” 





Linford, Essex 


(Thurrock U.D.C.). Approximately 14, acres 

Freehold building land part with Planning Permis- 

sion for residential development. £60,000 subject 
to Contract 


Newbury Gas Works 


Eminently suitable as yard for major contracting 
business Approximately 2 acres with own 
railway siding with all plant, including retort 
house intact, (estimated total weight of scrap 
metal if dismantied 1,000 tons), well constructed 
4-storey building of 10,000 sq. ft. with electric 
hoist, valuable weighbridge in great demand, 
approximately three quarters of site heavily 
paved with concrete. Possible petro! filling 
station on part. £30,000 Freehold, subject to 


Contract 
Corfe Mullen 


(Wimborne 4 miles, Poole 5 miles, Bournemouth 
10 miles) 10 acres with Planning Permission at 
density 10 houses per acre obtainable within 5 
years. Unconditional offer sought. 


Seaford 


Site with Planning Permission 80 Flats. Freehold 
£55,000, subjects to Contract 


Bournemouth 


Site with Planning Permission 16 Flats. Leasehold 
99 years £15, 000, subject to Contract. 


SITEFINDERS LTD. 

















16 Berkeley Street, 
LONDON, W.!. 
Tel: MAYfair 5060 
faster with... 
Turn your ambitions into reality—a better-paid job 
—with L.C.S. HOME STUDY. Quickly, easily, it 
gives ng the knowledge you need—the specialised 
that bri promotion and success. Fees 
rate and there are no books to buy. 
Guaranteed coaching for professional Examinations : 
inst. of Builders LQ.S. Inter, Fimal and 
inst. Clerk of Works Diptoma in Working Up 


R. inst. Ch. Surveyors inst. Seruct. Eng. 
i.Mun.E. Bid. insprs. Cert. inst. of Eng. Designer 


First-class instruction courses in: 

Bidg. Contracting and Specifications, Architecture, 
Mun. Eng., Qty. Surveying, Civil Eng., Draughts- 
manship, Struct. Eng., Sanitary Eng. and Courses in 
Management, Commerce, Mechanical, Radio and 
Electronic Engineering. 


Post this coupon today 


(Dept. 22)), Intertext House, 
Parkgate Road, London, S.W.11 


INTERNATIONAL 
CORRESPONDENCE SCHOOLS 
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Rekab Instruments 
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THE BUILD 


This form can be handed to your 
local newsagent or posted direct to: 
THE BUILDER LIMITED, 
CATHERINE ST., W.C.2 


Name 





Address 











Profession or Trade 





Please supply a copy of THE BUILDER. 


SUBSCRIPTION ACCOUNTS ARE PAYABLE IN ADVANCE 12 months - £4-0-0 [] 


6 months - £2-0-0 [] 








January 1 1960 THE BUILDER 
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A MUTUAL ASSOCIATION 


Established in 188! 


Policies (free from vexatious restrictions) are issued covering Members of 
the Building, Civil Engineering and Allied Trades against their Legal 
liabilities to employees and Third Parties. 


Any surplus on the year’s trading is returned to Policy-holders as a 
rebate on renewal, and is paid to Members irrespective of the 


individual claims record. Full cover is thus provided at the lowest cost. 


DIRECTORS 
Sir GEORGE M. BURT, K.B.E. (John Mowlem & Co. Ltd.), London (Chairman) 
Lieut.-Colonel W. W. DOVE, C.B.E., T.D., D.L., F.S.A. (Dove Brothers, Ltd.), London (Deputy Chairman) 
A. H. ADAMSON, Esq., O.B.E. (T. H. Adamson & Sons), London 
E. C. BECK, Esq., (Rattee & Kett, Ltd.), Cambridge 
ALFRED CHIVERS, Esq., O.B.E. (W. E. Chivers & Sons, Ltd.), Devizes 
N. C. MACNAMARA, Esq., C.B.E. (Trollope & Colls, Ltd.), London. 
Wm. NICHOLSON, Esq., J.P. (W. Nicholson & Son (Leeds), Ltd.), Leeds. 
W. W. SAPCOTE, Esq.. O.B.E. (Wm. Sapcote & Sons, Ltd.), Birmingham. 
Major F. A. WALLIS, O.B.E., M.C. (G. E. Wallis & Son, Ltd.), London 


SECRETARY : R. G. THOMSON, A.C.1.1 
Registered Office : 31 & 32 BEDFORD STREET, STRAND, LONDON, W.C.2 


Rates and Full Particulars on Application to the Secretary. 
Telegrams: SCAFFOLD, LESQUARE, LONDON Telephone : TEMPLE BAR 4122 


RESERVES EXCEED £1,500,000 
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THE BUILDER 


MILLS SCAFFOLD CO. LTD., A subsidiary of Guest, Keen & 


January 1 1960 


tlefolds, Ltd., Head Office : Trussley Works, Hammersmith Grove, London W.6. (RIVerside 3011) 


HSTERED AT THE GENERAL POST OFFICE AS A NEWSPAPER 


London, England: Published by THe Buitper Limitep, at the Builder House atherine-st., Aldwych, W.C.2, and printed by Sr. CrLements Press Ltp., 
il ; 


2, Queen Victoria-st., E.C.4 January |, 1960 








